




















PUBLIC WORKS DEPARTMENT 
MADRAS PRESIDENCY. 


eneen 


ADMINISTRATION REPORT 


FOR THE YEAR 1922-1923. 


PART II—IRRIGATION. 


CHAPTER I—GENERAL. 


Colonel A. H. Morin, D.S.O., V.D., A.D.C., continued as Chief Engineer for 
Irrigation until the 14th February 1923, when he was appomted to offieiate as Chief 
Engineer, Public Works Department. He was succeeded by M.R.Ry. Diwan Baha- 
dur A. V. Ramalinga Ayyar Avargal, B.A., B.C.E., M.LE. (Ind.). The post of Assist- 
ant Chief Engineer for Irrigation was held by M.R.Ry. R. Narasimha Ayyangar 
Avargal, B A., B&B. 

2. Irrigation works in this Presidency are classified as shown below :— 


(a) Works for which capital and revenue accounts are kept— 
A. Irrigation works— 
(1) Produetive. 
(1) Unproductive. 
B. Navigation, embankment and drainage works— 
(1) Productive. 
(1) Unproductive. 
(b) Works for which capital and revenue accounts are not kept— 
(1; Irrigation works. 
(i) Navigation, embankment and drainage works. 


The classification of works as productive and unproductive was revised during 
the vear upon the basis of the financial results of the three preceding years. There 
are no works in this Presidency under * B. Navigation, embankment and drainage 
works—Productive.’ 

3. The total outlay incurred on irrigation works and the total revenue realized 
during the year under report was Hs. $2,94,205 and Rs. 2,85,10,170 against Rupees 
88,96,369 and Rs. 2,81,16,806, respectively, in 1921-22. The area charged as 
irrigated was 7,335,502 acres against 7,229,526 acres in the previous year. 

4. A. Irrigation works—Productive.—(1) There are 24 works of this class, of 
which the Toludur project was practically completed during the year. The canals 
of the Godavari and the Kistna delta systems are used both for irrigation and 
navigation. The remaining works are for irrigation only. 

(2) The total length of the main and branch canals of the productive 
systems at tie eud of the year was 4,0173 miles. Of this length 8767 miles were for 
irrigation and navigation combined and the remainder for irrigation only. The 
length of distributaries was 8,9034 miles. 

(8) The total area charged as irrigated (first and second crop) was 3,697,585 


First crop. Second crop. acres against 3,682,675 acres in the 

| ACS. ACS. previous year for the corresponding 

1922-23 E 3,219,911 477,674 works. The increase under first crop 
1921-92 |. 8,170,848 508,827 occurred chiefly in the Gödāvari and 


delta and Penner river canals systems, though there was an increase in the/ Palar 


Kistna delta systems. Under second crop the decrease occurred under the Godavari 
stems 


V 


anieut system. The reasons for variations are given under the respective s 
1n Chapter II. l 
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(4) The capital outlay (direct and indirect) during the year was Rs. 6,/3,958 
against Rs. 7,67,237 in the previous year. * The expenditure was incurred mainly 
on works in the Godavari and the Cauvery delta systems and on the Toludur project. 
Details of the works carried out are given in Chapter II. 


(9) The gross working expenses of the year amounted to Rs. 37,64,156 against 
Rs. 37,19,742 in the previous year. The increase occurred chiefly under the Div- 
Pumping, the Periyar and the Srivaikuntam anicut systems. The increase under 
the Divi Pumping system was due to heavy pumping necessitated by poor rainfall 
during the transplantation season. Heavy expenditure was ineurred under the 
Periyar system in closing the breaches caused by the floods in the Vaigai in November 
and December 1922. The increase under the Srivaikuntam anicut svstem was due 
to the repairs carried out to many of the tanks and channels under the system. . 


(6) The gross revenue of the year amounted fo Rs. 1,73,75,552 against 
Rs. 1,71,06,967 in 1921-22, The increase was due to the rise in the extent of first 
crop irrigation. | 

(7) The net revenue derived and the profit realized after deducting interest 
charges amounted to Rs. 89,20,706 and Hs. 67,17,069 against Rs. 86,95,148 and 
Rs. 65,11,613 respectively in 1921-22. The net profit for the year amounts to 12:77 
per cent and the profit after deducting interest charges, viz., Rs. 67,17,069 is 9:62 
per cent on the total capital outlay of Rs. 6,98,48,491 to the end of the year against 
3:27 per cent 25 years ago, i.e., in 1897-98. The accumulated profits to the end of 
the year amounted to hs. 23:60 crores. 


(8) The average revenue per acre amounted to Rs. 4-70 on the gross area and 
Rs, 5°66 ou new irrigation. The working expenses per acre were iis. 1-02 on the 
gross area aud Hs. 1:57 on new irrigation. 


(9) The remissions granted during the year amounted to Rs. 1,28,636 against 
Rs. 2,830,148 in the preceding year. 
(10) The estimated value of crops produced amounted to Ks. 36,16,54,546 
against hs. 59,21,22,748 in the previous year. 


5. “A. Irrigation works— Unprodüciive.? —(1) There are 28 works of this 
class. One work—Bhrughubhanda project in the Guntiir district (estimate rupees 
1,86,466) has not been commenced as it is proposed to be taken up only when the 
necessity for famine-relief arises. 


(2) The capita! outlay (direct and indirect) during the year was Rs. 23,817 
against Hs. 32,233 in 1921-22. The bulk of the outlay was incurred on the 
Nagavalli river system and the Kaniyampalayam anicut. 


(3) The totallength of main and braneh canals at the end of the year was 
698 miles, of which 190 miles were for irrigation and navigation combined and the 
remainder for irrigation only. The length of distributaries was 7535 miles. 

(4) The arca irrigated during the year was 292,519 acres against 290,108 
acres in 1921-22. =- — 

(5) The gross revenue amounted to Rs. 10,830,030 against Rs. 10,01,853 in 
the previous year. The increase is accounted for by the rise in the first crop area 
under the Kurnool-Cuddapah canal and by the fall in the amount of remission. 

(6) The gross working expenses amounted to Hs. 4,00,142 against 
Rs, 4,602,562 in 1921-22. The decrease occurred chiefly under the Kurnool- 
Cuddapah canal and was due to estimates for certain works not having been sane- 
tioned in time for execution during the year. 


(7) The net revenue due to improvements amounted to Rs. 4,406,474 against 
Rs, 3,952,173 in the previous year. This represents a return of 1:31 per cent on the 
capital outlay of Hs. 4,03,92,133 to the end of the year. The net revenue, viz., 
Rs. 4,460,474 fell short of interest charges by Rs 8,88,107 of which Rs. 6,14,695 is 
,on account of the Kurnool-Cuddapah canal. This deficit represents 2-19 per cent 
on the capital outlay. Against this, howover, must be set the value of the erops 
produced under these works, Rs. 1,85,83,609. 


| (8) The average revenue per acre amounted to Rs. 3:52 on the gross area and 
Rs. 4:39 on new irrigation. The working expenses per acre were Rs. 1:36 on the 
gross area and Hs. 1:97 on new irrigation. 
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(9) The remissions granted during the year amounted to Rs. 15,104 against 
Rs. 86,024 in the previous year. 

(10) The estimated value of crops produced amounted to Rs. 1,85,83,609 
against Rs. 2,17,37,836 in the preceding year, the reduetion in value being due 
to the reduced market price of rice. 


6. B. Navigation, Embankment and Drainage works— Unproductive. —The-e are 
three works of this class, viz., the Ganjam-Gopalpur canal, the Buckingham canal 
and the Vedaranniyam canal, the total length of which is 296% miles. The gross 
receipts and charges amounted to Hs. 75,637 and Hs. 2,81,118 respectively against 
Rs. 81,829 and Rs. 2,59,888 in the previous year. There was thus a loss of 
Rs. 2,05,481 on the working of these canals against iis. 1,78,559 in 1221-22. The 
value of goods carried during the year was Hs. 98,70,700. 


7. Navigation canals.—Navigation was carried on as usual on the Dammagudem, 
Godavari, Kistna, Kurnool-Cuddapah, Buckingham, West Coast and Vedaranniyam 
canals. The total direct receipts amounted to Rs. 2,77,831 or Hs. 13,831 more than 
in the previous year. The increase occurred chiefly under annual license fees in the 
Godavari and Kistna canals. 


Compared with the previous year there was an increase under *ton mileage? 
and ‘value of goods’. The number of passengers earried, however, decreased. 
The value of goods carried during the year was Rs. 17,53,20,550. 


8. Works for which capital and revenue accounts are not kepit— Irrigation works.— 
The outlay incurred, on the area irrigated under and the revenue derived from works 
of this class are compared below with the figures of the previous year and the 


-averages of the previous triennium :— 


Outlay Area Gross 
incurred. irrigated. reyenue. 
RS. ACS, RS. 
During 1922-28 ... ... 28,44,181 3,345,398  99,51,292 
. 1921-22 ..  ..  .. 32,885,210 8,206,548  98,48,426 
Average ofthe triennium ending 
1921-22 30,382,665 3,347,995 97,381,024 








9. Tank Restoration Scheme works.—(1) The total area coming within the scope 
of Tank Restoration Scheme investigation is 102,500 square miles. The area of 
minor basins on which work had been commenced or completed at the beginning of 
the year was 89,828 square miles, of which 82,603 square miles had been investi- 
gated. During the year under review an area of 1,006 square miles was investigated 
bringing the total to 83,609 square miles, bat no new minor basins were entered 
upon for investigation. The remaining 5,119 square miles are still under investiga- 
tion. In the area investigated works were completed for 76,431 square miles and 
in progress for 4,072 square miles. For the balance of 3,106 square miles works 
were not commenced. Thus about 81:57 per cent of the total area of 102,500 
square miles affected by the scheme had been investigated up to 31st March 1923 
leaving on that date a balance of 18,891 square miles. The estimates sanctioned for 
Tank Restoration Scheme works during the year amounted to Re. 3,21,83f against 
Rs. 4,58,902 in the previous year. The decrease was due to the reduction of 
establishment as a measure of retrenchment. 

(2) The total amount of estimates sanctioned from the beginning of the Tank 
Restoration Seheme operations up to the end of the year was Rs. 1,61,68,956 against 
which the total expenditure incurred was Rs. 1,39,60,222 exclusive of charges for 
establishment and tools and plant. The expenditure during the year amounted to 
Rs. 3,59,378. 

10. Works for which capital and revenue accounts are not kept— Navigation, 
Embankment and Drainage works.—The outlay incurred on and the revenue derived 
from works of this class are compared below with the figures of the previous year 
and the averages of the previous triennium :— | f 


Outlay Revenue 
ineurred. derived. 
RS 
During 1922-23 Sg vi ... 6 83,656 
, 1921-22 A See 7 38,268 
Average of the triennium ending 1921-22 ... 7,04,597 
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River conservancy operations were carried on in the Godávari, Kistna, Cauvery,. 
Coleroon and Tambraparni rivers and the results were generally satisfactory. 


11. Investigation of projecis.—(1) The estimate for the Cauvery Reservoir 
project was still under the consideration of the Government of India pending eonclu- 
sion of negotiations with the Mysore Darbar. The Vengalapuram project in the 
Nellore district, the Velgode project in the Kurnool distriet and the improvements 
to the Kurnool-Cuddapah canal were also under consideration. 

(2) In the Gan jàm district estimates for improvements to the Girisula chan- 
nel were under the consideration of the Chief Engineer for Irrigation. The Coringa 
Island project was under revision. The estimates for the Polavaram Island project 
were under the consideration of Government. Estimates for fitting higher shutters 
to the Kistna anieut at Bezwada and the Pratur Pumping scheme for the irrigation 
of 10,768 acres in the Tenali and (tuntúr taluks by pumping water from the Kistna 
river were also under the consideration of Government, An estimate amounting to: 
Rs. 9:33 lakhs for the diversion of the Nallamada drain in the Kistna delta was 
sanctioned. The estimate for the Thippayapalem Reservoir project in the Kurnool 
district was urder serutiny by the Chief Engineer for Irrigation. The estimates for 
making the Nilambur river in the Malabar district navigable for forest produce and 
for improvements to the Vadavar and the Veerauam tanks in the South Arcot district 
were still under consideration. 


12. Character of the season. —The season in 1922-23 was on the whole favour- 
able for agricultural operations. The rainfall during the south-west monsoon was- 
below normal except in the Agency, Ganjim, South Arcot and Tanjore districts and 
on the West Coast. The north-east monsoon was very favourable. It burst in time 
and gave heavy rains from the middle of October to the end of November. The: 
average fall for the Presidency was 39:31 inches against 34:60 inches in 1921-22 
and 37-07 inches, the average of the five years ending 1921-22, 


. IB. Floods.—During the year the highest flood in the Godavari was only 10-1 
feet on the crest of the Dowlaishwaram anieut on the 5th September 1922 against 
the recorded maximum of 17:0 feet in 1891 above the then erest level (the present 
crest being 0°75 foot higher). In the Kistna the maximum flood was 12:30 feet on 
the crest of the anicut at Bezwada on the 28th July 1922 against the record of 23:50 
feet in October 1905. In the Tungabhadra the highest reading was 4:80 feet on the: 
crest of the Sunkesala anieut on the 27th July 1922, the recorded maximum being 
10-- feet on the 31st October 1916. The maximum depth over the Adinimayapalli 
anicut across the Penner was 3°40 feet on the 12th November 1922, the highest - 
recorded being 13:36 feet on the 26th October 1874. The Cauvery rose to 9°60 feet 
on the Cauvery dam north gauge on the 27th July 1922 against the recorded maxi- 
mum of 14:67 feet in July 1911. 


14. Breaches and accidents. —COwing to the very heavy rains in November 1922 
several tanks in the Ongole, Narasaraopet and Palnad taluks breached and there were 
several breaches in the Commamur canal. The breaches in the canal were closed: 
and repairs to the tanks were in progress. Tue fhoppadanavel dam in the Cauvery 
delta collapsed in August 1922, and steps were taken to restore it. The floods during: 
the year in the Vaigai were abnormal and caused serious breaches in the Periyar main 
canal. There was, however, no damage to crops owing to the prompt action taken. 
lhe Chinna Cumbum anieut aeross the Surulivar was also washed away and an 
estimate for its restoration has been sanctioned. Owing to heavy floods in 
January 1923 the wings and face wall on the left side of the Marudayar undertunnel 
of the Ponneri channel in the Trichinopoly district collapsed and an estimate for: 
their restoration was prepared and the work started. 


15. The preparation of ayacut maps for the Kistna delta was in progress. 


16. Hydro-Electric Surveys.—Detailed proposals of the Syndicate which had 
taken over the Periyar power concession were awaited. The Nilgiri Power Syndi- 
cate concluded their arrangements for the supply of power to Ootacamund and 
proposals for the working out of the scheme with financial assistance from the 
Governmeut put forward.by the Syndicate were under consideration. Concessions 
for the development of power from the Pykara in the Nilgiris and from the: 


Kathuvadiar on the Kollimalais were granted. In ebnnexion with the latter scheme: 
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the terms of the licence to be granted were under consideration. The preliminary 
surveys of the seven schemes which were under investigation in the previous year 
were completed and three new schemes in the Wynad, viz., the Cholatipuzha, 
Tihalipuzha and Ponapuzha schemes were reconnoitred. 
.. 17. The report on the localization of irrigable areas in the Godavari and Kistna 

deltas was under the consideration of the Chief Engineer for Irrigation. 

18. The working of vilage panchayats in the management of irrigation channels: 
about 26 in number in the Godavari delta was generally satisfactory. 

19. The report of the Committee appointed to inquire into the present condition 
of irrigation and drainage in the Cauvery delta was prepared and printed. 


CHAPTER ¡WORKS FOR WHICH CAPITAL AND REVENUE 
ACCOUNT ARE KEPT, 


A. IRRIGATION WORKS—PRODUCTIVE. 
No. 1, Ganjam Minor Rivers System. 


i. The capital outlay during the year amounted to Rs. 1,787 which was 
ineurred chiefly on the improvements to the Jalagudem tank of Akkuvada and the 
construction of a surplus weir at 4 miles, 5 furlongs and 264 feet of the Garibula- 
gedda channel. The latter work was completed, during the year at a cost of 
Rs. 2,979 against the estimate of Rs. 2,890. 

2. The expenditure under ““ Extensions and improvements” and ** Maintenance 
and repairs ” amounted to Rs. 2,172 and Rs. 13,032, respectively, against Rs. 338 
and Rs. 9,568 in 1921-22. 

3. The area irrigated was 64,502 acres under first crop and 7,001 acres under 
second crop against 64,864 acres and 7,426, respectively, in the previous year. The 
extent of sugarcane cultivation was 180 acres against 343 acres in the previous year. 

4. The gross revenue amounted to Hs. 71,464 and the working expenses to 
Rs. 22,892. The net revenue was thus Rs. 48,642 against Rs. 59,587 in 1921-22. 
The profit after deducting interest charges was Rs. 39,774 which is 14:47: per cent 
on the capital outlay against 18:53 per cent in 1921-22, 


No. 2, Godavari Delta System. 


5. The capital outlay during the year amounted to Rs. 2,86,568. The following 
were the important works carried out during the year :— 


Eastern and Central Deltas. 


(1) Restoring the Kovvur-Manjair Jiñiction Canal (estimate fs. 1,37,000).— 
The outlay during the year was Rs. 7,208 and to the end of the year Rs. 1,05,140. 
The work is expected to be completed in 1924-25, 

(2) Remodelling the Tossipudi North side channel (estimate Rs. 69,170).—The 
outlay during the year was Rs. 4,438 and to the end of the year Rs. 40,182. The 
work is expected to be completed in 1924-25. 

(8) Improvements to the Ainapur drain (estimate Rs. 1,45,800).— Lhe outlay. 
during the year was Rs. 15,887 and to the end of the year Ks. 1,44,068. <A revised 
estimate for the work was under preparation. 

(4) Remodelling the Mandapeta channel (estimate Rs. 18,430)—The outlay 
during the year was Rs. 5,007 and to the end of the year Rs. 15,219. The work is 
expected to be completed in 1923—24. 

(5) Constructing an undertunnel across the Bhatnavallz channel, —The work wa: 
completed at a cost of Rs. 9,910 against the estimate of Rs. 10,300. 


Western Delta. 


6) Improvements to the upper portion of ihe Yenamadurru drain (est 
Rs. 9,87,822).— The outlay during the year was Rs. 54,501 and to the end d 
year Rs, 1,023,867. 
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(7) Extending the right chamber wall of ihe Kakaraparru lock (estimate 
Rs, 4,000).—The work was completed at a cost of Rs. 2,727. | 
6. Working expenses—(a) Extensions and improvements.—The expenditure was 
Rs. 13,274 against Rs. 21,923 in 1921-22 and Rs. 48,963, the average of the 
previous triennium. k 
(b) Maintenance and repairs.—The outlay under the head was Rs, 4,51,150 
against Rs. 5,093,738 in the previous year and Rs. 4,33,309 the average of the 
triennium ending 1921-22, 


7. The navigation receipts and charges amounted to Rs. 1,16,963 and Rupees 
1,77,866 against Rs. 1,05,782 and. Rs. 1,49,011, respectively, in the previous year. 
Under * ton-mileage ? the figure was 8,783,846 against 9,250,110 1n 1921-22. The 
value of goods carried was estimated at Rs. 12,55,13,319 against Rs. 12,06,35,163 
in the previous year. 


8. The area irrigated was as shown below :— 
Average of the 


Cr triennium During During 
op» ending 1921-22. 1922-23. 
1921-22. 
ACS, ACS, ACS, 
First crop ‘Mei um jus ag 762,011 755,858 772,108 


Second crop ... e Sep 274,028 221,761 186,940 
The increase under first erop was due to the irrigation of dry lands for want of 
timely rains. The fall under second crop was chiefly due to the unfavourable 
character of the season. The extent of sugarcane cultivation was 11,526 acres against 
10,708 acres in the previous year, 


9. The gross revenue and working expenses amounted to Rs. 41,31,451 and 
Es. 10,29,225, respectively, against Rs. 41,092,387 and Rs. 10,88,688 in the previous 
year. ‘The profit after deducting interest charges amounted to Rs. 26,16,278 which 
is 16-22 per cent on the capital outlay against 16:01 per cent in 1921-22 and 16-64 
per cent in 1920-21. . 


_ 10. The supply in the first crop season was good, but owing to unusually heavy 
rainfall in November, the outturn was not quite good. 


The following table shows the dates of closure and re-opening of the canals in 
the Godavari delta and of the Dummagudem canal :—— 


Canals. Date of closure. Date of re-opening 
Eastern delta canals ... ene eg 24th April 1922 5th June 1929 
Central delta canals ... is es 15th April 1922, 81st May 1922 
W estern delta canals T e ist May 1922 e 
Dummagudem canal Bes T 25th March 1922 20th June 1922 


No. 3, Kistna Delta System. 


1i. The capital outlay during the year was Rs. 40,175. The following were 
the important works carried out during the year :— 


(1) Constructing a combined lock and regulator at 27/2 mile of Pulleru canal 
(estimate Rs. 52,000).— The outlay during the year was Rs. 23,948 and to the end of 
the year Rs. 59,892. The work was almost completed. ' 


(2) Improvements to the branch channels and distributaries of the Kollipara 
channel (estimate Rs. 18,900).— The work was completed at a cost of Rs. 15,997. 


(3) Hxcavating the Pamarru channel diversion (estimate Rs. 14,200).—'The 
outlay during the year was Rs. 2,504 and to the end of the year Rs. 13,166. The 
work was nearing completion. | 


.. (4) Constructing an arched bridge over the Commamur canal at Duggirala 
stimate Rs. 20,100).—-This is a part contribution work in progress. The total 
tlay to the end of the year was Rs. 19,927, | 


12. Working ezpenses——(a) Extensions and ¿mprovements.—The outlay was Rupees 
48 against Hs. 13,157 in 1921-22 and Rs. 12,756 the average of e nuu 
"um. 
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(0) Maintenance and repairs.-——The expenditure under the head was Rupees 
2,85,748 against Rs. 9,383,350 in the previous year and Hs. 3,35,257, the average of 
the triennium ending 1921-22, Increased expenditure was incurred in 1921—22 on 
the execution of some special repair works and on silt clearance on a large scale. 


18. The navigation receipts and eharges amounted to Rs. 79,501 and Rs. 93,095 
against Rs. 73,288 and Rs. 1,27,849, respectively, in 1921-22. The figure under 
* ton-mileage ? was 11,927,733 against 9,841,699 in 1921-22. The value of goods 
carried was hs. 2,58,13,089 against Rs. 1,57,37,692 in the previous year. 


14. The area irrigated was as shown below :-- 


Average of the 


Crop. "ending ^ 1921.3. —— 1922-23, 
1921-22, 
ACS, ACS, ACS. 
First crop Ge ivi Soe n 781,840 797,727 755,998 
Second erop  ... En en a 5,288 2,142 9,928 


The inerease under first crop was due to tho increase in the cultivation under 
‘ occupied wet’ and * dry irrigated’. The extent of sugareane cultivation was 375 
acres against 221 acres in the previous year. 


15. The gross revenue and working expenses amounted to Rs. 38,49,302 and 
Rs. 0,82,128, respectively, against Rs, 37,00,523 and Rs. 7,75,615 in the previous 
year. The profits after paying interest charges amounted to Rs. 26,35,572, which 
represents a return of 15:68 per cent on the capital outlay against 14-28 per 
cent in 1921-22 and 14:76 per cent in 1920-21. | 


16. In the Eastern delta the rains failed badly in the beginning of the irrigation 
season and there were heavy showers at the wrong time of the year. But the supply 
in the river was throughout good, which helped the crops in spite of irregular 
rainfall. The cyclone in November 1922 spoiled the crops a good deal. Transplant- 
ation began from the 21st June and continued till the 10th September. Owing to 
scarcity of rain to supplement the fiver supply, there was much difficulty in distri- 
buting water for lands at the tail ends of the canals for transplantation, In the 
western delta the rainfall was nearly 13 inches less than in the previous year. 
Between August and October 1922 there was very little rain and it was very difficult 
to supply water for transplantation whieh was carried on even in September. 
Regulation of water-supply by turns had to be adopted for some time even 1n October 
1922. 


The following table shows the dates of closure and of re-opening of the canals 
in the Kistna delta :— 


Canals, Date of opening. Date of closure. 
Eastern delta main canal ... bs Let June 1922 15th March 1923 
Western delta main eanal ... GE 9th June 1922 22nd March 1923 


No. 4, Divi Pumping System. 


17. The capital outlay during the year amounted to Rs. 31,558 which was 
incurred chiefly on the following works :— 

(1) Acquiring and demarcating margins along channels and distributaries —The 
outlay to the end of the year was Rs. 5,021 against the estimate of Rs. 8,700. The 
work was nearing completion. l 

(2) Installing a ninth engine and pump at Dwi (estimate Es. 3,16,000).— 
The iron work in connexion with the extension of the engine house was received at 
the site. The ninth engine and pump are expected in 1924. 


18. The expenditure under * Extensions and improvements " and * Mamtenance 
and repairs ” amounted to Rs. 500 and Rs. 1,17,255, respectively, agamst Rs. 2,831 
and Rs. 82,808 in the previous year. The excess under ** Maintenance and repair S ý 
was due to heavy pumping necessitated by poor rainfall during the transplantation 
‘season. 
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19. The area irrigated was 37,755 acres first crop against 40,135 acres in the- 
previous year. The decrease was due to the unfavourable character of the season. 


20. The gross revenue and working expenses amounted to Hs. 2,559,072 and 
Rs, 1,83,718, respectively, against Rs. 2,52,105 and Rs, 1,34,424 in the previous year. 
"The net revenue was Rs. 51,854. The deficit after paying interest charges was 
Rs. 17,726 which is 0:86 per cent on the capital outlay against a profit of 1:45 per 
cent in 1921-22, 


21. The season was unfavourable and pumping was commenced on the 12th 
June 1922, "Transplantation was commenced on the 10th July and was completed 
by the 10th September. The irrigation season lasted for 168 days against 162 days 
in 1921-22. The ramfall was poor and direct supply was drawn from the river for 
only one day against nine days in the previous year. Pumping was necessary for 
125 days against 104 days in the previous year. Owing to engine troubles, the 
supply pumped was not satisfactory. 


No. 5, Penner River Canals System. - 


22. The capital outlay during the year amounted to Rs, 7,435, which was 
incurred on the following works :— 


1) Providing surplus arrangements in Thotapalli-Gudur and Varakaripudi 
tanks (estimate Rs. 9,520).— The outlay to the end of the year was Rs. 7,091. "The 
work was nearing completion. 


(2) Improvements to the Eastern channel head sluice, Kanigiri reservoir (estimate 
Js. 1,000).—The outlay to the end of the year was Rs. 990. As by the time the 
shutters were received the reservoir had its supply of water, the work of fitting up . 
the shutters had to be postponed. 


23, The expenditure under “ Extensions and improvements ” and “ Maintenance - 
and repairs" was Rs. 2,372 and Rs. 97,781, respectively, against Rs. 4.826 and 
Rs. 93,139 in 1921-22. 


24. The area irrigated was 157,329 acres first crop and 17,541 acres second 
crop against 156,226 acres and 37,840 acres, respectively, in the previous vear. 
The decrease under second crop was due to insuffieient supply in the reservoirs. 
The extent of indigo cultivation was 2,895 acres against 4,046 acres in 1921-29. 


25. The gross revenue amounted to Rs. 6,14,357 and the working expenses to - 
Rs. 1,46,598. The net revenue was Hs. £,67,959 against Rs. 9,48,487 in 1921-92, 
The profits after deducting interest charges amounted to Rs. 2,716,938 which 
represents a return of 4:11 per cent on the capital outlay against 5:81 per eent in 
1921-22. The decrease was due to the unfavourable season. 


26. The season was peculiarly bad. Local rains and floods in the river held 
off till the 12th October1922. The area under the long-term erop was much smaller 
than usual. A late crop was raised which required water during the second crop 
season of normal years. Even this late first crop under the Nellore anieut would 
have suffered but for the rains and freshes in the Penner towards the end of 
February. 


No. 6, Arkenkota channel. 
27. No expenditure was incurred under capital account. 


28. The outlay under * Extensions and improvements ” and “* Maintenance and 
repairs?" was Rs. 200 and Hs. 6,507, respectively, against Hs. 3,924 under “ Mainte- 
nance and repairs" in the previous year. 


29. The area irrigated was 4,548 acres first crop and 454 acres second crop 
against 4,526 acres and 530 acres, respectively, in 1921-22. 


30. The gross revenue amounted to Rs. 18,724 and the working expenses to. 
Rs. 9,261. The net revenue was thus Rs. 9,463 against Rs. 13,953 in 1921-22. 
The profit after paying interest charges was Rs. 4,782 which is 8-31 ‘per cent on the. 
capital outlay against 6:42 per cent in 1921-22, 
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No. 7, Thadapalli channel. 
31. No expenditure was incurred under capital account. 


32. The outlay under “ Extensions and improvements ” and “ Maintenance and 
repairs" was Rs. 475 and Rs. 14,857, respectively, against Rs. 164 and Rs. 9,979 
in the previous year. | 

38. The area irrigated was 15,167 acres first crop and 1,944 acres second crop 
against 15,124 acres and 1,850 acres, respectively, in 1921-22. 

34. The gross revenue amounted to Rs. 65,204 and the working expenses to 
Es. 20,062. The net revenue was thus Bs. 45,142 against Rs. 51,965 in 1921-22. 
The profit after deducting interest charges was Rs. 39,664 which is 22:56 per cent 
on the capital outlay against 26:44 per cent in 1921-22. 


No. 8, Kalingarayan channel. 

35. No expenditure was incurred under capital account. l 

36. The outlay under * Extensions and improvements? and * Maintenance and 
repairs? was Rs. 4 and Hs. 7,758 against Ks. 364 and Rs. 3,804 in the previous year. 

37. The area irrigated was 11,964 acres first crop and 10,133 acres second 
erop against 12,041 acres and 9,766 acres respectively in 1921-22, 

38. The gross revenue amounted to Rs. 46,753 and the working expenses to 
Rs. 7,642. The net revenue was thus Rs. 39,111 against hs. 34,456 in the previous 


year. The profit after deducting interest charges was Rs. 33,259 which is 18:43 per 
cent on the eapital outlay against 15:85 per cent in 1921—22. 


No, 9, Palar Anicut System. 

39. No expenditure was ineurred under capital account, 

40 The expenditure under * Extensions and improvements’ was Rs. 4,991 and 
under * Maintenance and repairs’ Rs. 35,711 against Rs. 6,060 and Rs. 32,037 
respectively in 1921-22. | 

41. The area irrigated was 80,509 acres first crop and 29,613 acres second crop 
against 74,951 acres and 17,543 acres respectively in 192 1-22. The increase was 
due to the favourable character of the season. 

42. The gross revenue amounted to Rs. 2,148,767 and the working expenses to 
Rs. 65,144. The net revenue was thus Rs. 1,83,625 against Hs. 1,06,053 in the 
previous year. The profit after deducting interest charges was Rs. 1,05,469 which 
is 4-29 per cent on the capital outlay against 1:14 per cent in 1921-22. 

43. There were no floods in the Palar river during the year and water did not. 
pass over the crest of the anicut. 


No. 10, Chembrambakkam Tank. 


44, No expenditure was incurred under capital account. 


45. There was no expenditure under ‘ Extensions and improvements.’ The 
outlay under * Maintenance and repairs * was Rs. 6,876 against Rs. 8,913 in 1921-22, 

46. The area irrigated was 13,257 acres first crop and 3,570 acres second crop 
against 13,196 acres and 6,048 acres respectively in the previous year. The fall 
under second crop was due to late rains. 

47. The gross revenue amounted to Rs. 41,408 and the working expenses to 
Rs. 4,082. The net revenue was thus Rs. 87,376 against Rs. 43,061 in the previous 
year. The profit after deducting interest charges was Rs. 15,457 which is 2:02 per 
cent on the capital outlay against 2:83 per cent in 1921-22. 


No. 11, Valluru Anicut System. 
48. No expenditure was incurred under capital account, 


49. The expenditure under * Extensions and improvements? was Hs. 1,121 and 
under * Maintenance and repairs’ Hs. 10,406 against Rs. 4,461 under the latter 
head in 1921-22. The increase under ‘Maintenance and repairs’ was due to the- 
repairs carried out to the Vallur mam ehannel and the Korteliar left bank. 
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50. The area irrigated was 5,206 acres first crop and 135 acres second crop 
against 5,173 acres and 267 acres respectively in the previous year. 


51. The gross revenue amounted to Rs. 3,633 and the working expenses to 
Rs. 13,975. There was thus a deficit of Rs. 10,542 or 13:55 per cent of the capital 
outlay against Rs. 255 or 0:33 per cent in 1921—22. 


No, 12, Poiney Anicut System. 


52. The capital outlay amounted to Rs. 5,714, which was incurred on fitting the 
Poiney Eastern channel head sluice with lift shutters. The shutters were received 
during the year and fitted. The expenditure on the work to the end of the year was 
Rs. 25,978 against the estimate of Rs. 26,000. The work is expected to be completed 
in 1923-24. l 

53. The outlay under * Extensions and improvements? was Rs. 998 and under 
* Maintenance and repairs Hs. 12,004 against Rs. 1,444 and Rs. 13,147 respectively 
in 1921-22. . 

54. The area irrigated was 23,100 acres first crop and 5,199 acres second crop 
against 21,507 acres and 4,962 acres respectively in the previous year. The extent 
of sugarcane cultivation was 48 acres against 51 acres in the previous year. 


, 55. The gross revenue amounted to Rs. 76,294 and the working expenses to 
Rs. 18,000. The net revenue was thus Rs. 58,294 against Rs. 44,122 in the previous 
year. The profit after deducting interest charges was Hs. 47,446, which is 15:66 
per cent on the capital outlay against 11:31 per cent in 1921-22. 


56. The highest flood occurred on the 23rd November 1922, when 1:20 feet of 
watér passed over the erest of the anicut against the recorded maximum of 7:71 feet 
on the 1st November 1888. | 


No. 13, Cheyyar Anicut System. 


97. The capital outlay amounted to Rs. 5,678 which was incurred on * Improve- 
ments ’ to the Molagiripattu and Kadagampundi tanks. The outlay on the work to 
the end of the year was Rs. 31,652 against the estimate of Rs. 47,120. The workis 
expected to be completed in 1923-24. 


| 58. The expenditure under ‘ Extensions and improvements? and ‘ Mainte- 
nance and repairs’ was Hs. 3,199 and Rs. 27,030 respectively against Rs. 5,068 and ` 
Rs. 22,945 in 1921-22. 


59. The area irrigated was 21,918 aeres first crop and 14,439 acres second 
crop against 20,849 acres and 11,829 acres respectively in the previous year. The 
extent of sugarcane cultivation was 51 acres against 28 acres in 1921-22. 


_ 60. The gross revenue amounted to Rs. 78,076 and the working expenses to 
Rs, 42,705. The net revenue was thus Rs. 35,971 against Es, 29,772 in the previ- 
ous year. The profit after paying interest charges was Rs. 19,514 which is 4:03 per 
cent on the capital outlay against 2:81 per cent in 1921-22, 


61. The highest flood occurred on the 12th November 1922, when 3:60 feet of 


water passed over the crest of the anicut against the recorded maximum of 19:90 feet 
on the 31st December 1908. 


No. 14, Tirukkoyilur Anicut System. 


62. The capital outlay amounted to Rs. 312 which was incurred on extendine 
the Tiruvamathur anicut across the Pombay channel. The work was completed at a 
cost of hs. 6,635 against the estimate of Rs. 6,800. 


63. The outlay under ‘ Extensions and improvements? and ‘Maintenance and 
repairs? was Rs. 1,981 and Rs. 20,704 respectively against Rs. 511 and Rs. 13 194 
in 1921-22, The increase under the latter bead was due to the execution of a large 
number of repair works considered necessary. | 


| _ 64. The area irrigated was 27,073 acres first crop and 5,442 acres second crop 
against 27,228 acres and 6,319 acres respectively in the previous year. The extent 


of sugarcane cultivation was 264 acres against 339 acres in 1921-22. 
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65. The gross revenue and working expenses amounted to Rs. 76,999, and 
Es. 27,747 respectively against Rs. 77,922 and Rs. 17,762 in the previous year. 
The profit after deducting interest charges was Rs. 36,549 equivalent to a return of 
9:47 per cent on the capital outlay against 12:37 per cent in 1921-22, 

66. The highest flood during the year was 4:20 feet over the crest of the anicut 
on the 16th November 1922 against the recorded maximum of 11:70 feet ou the 
.81st December 1903.. 


No. 15, Shatiatope Anicut System. 


67. There was no capital outlay during the year but the capital account of the 
system was credited with a small sum of Re, 1. 

68. The expenditure under * Extensions and improvements’ and * Maintenance 
and repairs? was Hs. 5,940 and Hs. 22,511 against Rs. 872 and Rs. 25,185 
respectively in 1921-22, The increase under the former head was due to the execu- 
tion of certain special works during the year. 

69. The area irrigated was 32,066 acres first crop and 6,934 acres second crop 
against 32,038 acres and 6,648 acres respectively in the previous year. 

70. The gross revenue and working expenses amounted to Rs, 1,43,120 and 
Rs. 43,299 respectively against Rs. 1,41,652 and Rs. 43,480 in 1921-22, The 
profit after deducting interest charges was Rs. 69,380 equivalent to a return of 
7:13 per cent on the capital outlay against 6:96 per cent in 1921-22. 

41. The highest flood level during the year was 11-7 feet over the crest of the 
anicut on the 14th January 1923 against the recorded maximum of 19:50 feet in 
1880, 


No. 16, Toludur Project. 


72, The bridge portion of the Regulator having been completed and opened for 
traffic, a beginning was made in the erection of shutters. Ten out of 16 shutters 
were assembled. The main supply channel from the Regulator, the head sluices for 
the irrigation channels from the Reservoir and the main channels and branches, and 
some of the distributaries were completed in all respects. The expenditure on the 
project during the year was Rs. 1,66,855 and to the end of the year Hs. 24,893,771 
against the estimate of Rs. 32,10,000. 

73. An extent of 740 acres of land was for the first time brought under cultiva- 
tion during the year and the water-rate charged was Ra. 4,626. 


No. 17, Mehamattur £nicut System. 


74. No expenditure was incurred under capital account, 

45. The outlay under * Extensions and improvements ? and ‘ Maintenance and 
repairs’ amounted to Rs. 2,008 and Rs. 1,584 respectively against Rs. 87 and 
Rs. 4,298 in the previous year. 

76. The area irrigated was 4,518 acres first crop and 407 acres second crop 
against 4,560 acres and 442 acres respectively in 1921-22. The extent of sugar- 
cane cultivation was 152 acres against 143 acres in the previous year. 

77, The gross revenue and working expenses amounted to Rs, 22,104 and 
Rs. 5,071 respectively against Rs. 17,744 and Rs. 6,468 in 1921-22. The profit 
after deducting interest charges was Rs. 14,537 equivalent to a return of 19:28 per 
cent on the capital outlay against 11:66 per cent 1n the previous year. 

, "78. The highest flood was on the 1st December 1922 when it rose to 6:80 feet 
over the crest of the anieut against the highest recorded level of 9 feet on the 26th 
November 1920.  . | 


No, 18, Vriddhachalam Anicut System. 


79. No expenditure was incurred under capital account, 

80. The outlay under ‘ Extensions and improvements’ and ‘ Maintenance and 
repairs? amounted to Rs. 397 and Hs. 3,124 respectively agaist Rs. 517 aud 
Rs. 3,240 in 1921-22 
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81. The area irrigated was 8,415 acres first crop and 684 acres second crop: 
against 8,410 acres and 303 acres respectively in the previous year. The extent of 
sugarcane cultivation was 138 acres against 43 acres in 1921-22. 


82. The gross revenue and working expenses. amounted to Rs. 30,557 and 
Rs. 6,269 respectively against Hs. 27,847 and Rs. 6,998 in 1921-22. The profit 
after deducting interest charges was Rs. 21,489 equivalent to a return of 24:79 per 
cent on the capital outlay against 20:82 per cent in the previous year. 


83, The highest flood level was 7:50 feet on the 1st December 1922, the 
maximum recorded level being 13:25 feet on the 10th November 1913. 


No. 19, Lower Coleroon Anicut System. 


84. No expenditure was incurred under capital account. : 


85. The outlay under ‘ Extensions and improvements’ and ‘ Maintenance 
and repairs? was Rs. 11,006 and Rs. 91,053 respectively against Rs. 28,421 and 
Rs. 79,321 in 1921-22. The increase under the latter head was due to the closing 
of breaches caused by the heavy floods of December 1922 and January 1923. 


86. The area irrigated was 109,262 acres first crop and 7,093 acres second crop 
against 109,127 acres and 6,162 acres respectively in the previous year. The extent. 
of sugarcane cultivation was 103 acres against Z01 acres in 1921-22, 


87. The gross revenue and working expenses amounted to Rs. 4,04,902 and 
Rs. 1,47,926 respectively against Rs. 4,05,873 and Rs. 1,69,206 im the previous. 
year. The profit after deducting interest charges was hs. 1,94,701 representing a 
return of 10:02 per cent on the capital outlay against 5:03 per cent in 1921-22. 


88. The maximum flood level at the Lower Anicut was 12-0 feet on the 3rd 
December 1922 against the recorded maximum of 17:10 feet in 1896. 


No, 20, Cauvery Delta System, 


l 89. The capital outlay during the year amounted to Rs. 1,17,874 which was: 
incurred chiefly on the followmg works :— 


(1) Converting the Kanjivoy dam across the Nandalar into e regulator (estimate 
Rs. 9,800). The expenditure to the end of the year was Rs. 9,472. The work was 
almost completed. 


(2) Converting the Nedumarudur dam aeross the Manjalar into a regulator - 
estimate Rs. 14,350). The expenditure to the end of the year was Rs. 8,760. The 
work is expected to be completed in 1923-24. 


(3), Improvements io St. Lawford's cut (estimate Rs. 1,80,000). The outlay 
during the year was Hs. 37,717 and to the end of the year Rs. 1,11,456. The work on 
the girder bridge and the excavation of the cut to—2:00 were completed and the cut. 
was opened during the year. 


(4) Constructing a regulator across the Korayar in Veeranvoyal limits (estimate 
Rs. 50,800). The outlay during and to the end of the year was Rs. 10,984 and 
Rs. 36,947 respectively. Foundations were laid and superstructure built. Shutters. 
were also fixed. 


(5) Improvements to the Pokku voikal (estimate Rs. 13,800). Th 
completed at a cost of Rs. 12,357. sek) e work was 


(6) Improvements to the Vettar lower reach (estimate &s. 8,700). The work was 
not taken up for execution this year as proposed. An outlay of Rs. 2,605 was 
incurred to the end of the year on the shutter articles. 


(7) Construeting a regulator across the Nallar (estimate Rs. 19,000). The- 
work was not taken up for execution this year. The outlay incurred on shutter- 
articles to the end of the year was Rs. 5,316. 
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(8) Constructing a regulator across the Kaduvayar (estimate Rs. 30,700). The 
outlay durmg and to the end of the year was Rs. 14,542 and Rs. 17,888 respec- 
tively. The work is expected to be completed in 1923-24. 

(9) Reconstructing the Thoppadanaveli dam (estimate Rs. 1,14,000). The work 
was started during the year and the outlay was Rs. 13,305. 


90. Working expenses-— 

l (a) Extensions and umprovements.—The expenditure was Rs. 1,27,863 against 
Rs. 53,276 in 1921-22, and Hs. 32,465, the average of the previous triennium. The 
increase was due to the improvements carried out to the Grand Anicut, for which an 
estimate amounting to Rs. 1,43,800 was sanctioned during the year. 


(b) Maintenance and repairs—The outlay was Rs. 3,75,541 against 
Hs. 4,12,725 m the previous year and Rs. 3,03,759, the average of the triennium 
ending 1921-22.  Inereased expenditure was incurred during 1921-22 and 1922-28 
on the closing of breaches and the strengthening of weak parts of river banks. 


91. The area irrigated was as shown below :— 


Average of the 


Crop. triennium ending 4991795, 1922-25, 
ACS. ACS, ACS. 

First crop ... Ea s 895,831 893,572 894,871 

Second crop ing ev 98,049 86,612 92,488 


The extent of sugarcane cultivation was 1,036 acres against 130 acres in the previous 
year. 


92. The gross revenue was Rs. 10,75,828 against Rs. 10,71,329 in 1921-22 and 
Rs. 10,851,122, the average of the previous triennium. The working expenses 
amounted to Hs. 5,97,450 against Rs. 5,94,554 in the previous year and Rs. 3,96,553, 
the average of the triennium ending 1921-22. The net revenue of the year was 
Rs. 4,78,878 against Rs. 4,76,775 in 1921-22 and Rs. 6,84,569, the average of the 
previous triennium. The profit after deducting interest charges amounted to 
Rs. 3,19,921 which is 6:69 per cent on the capital outlay against 6:92 per cent in 
1921-22 and 14:27 per cent m 1920-21. 

93. There were heavy rains in the delta during November 1922 and January 
1923, but the damage done to standing crops was not appreciable as the rainfall was 
not evenly spread over the whole delta. 


No. 21, Nandyar Channel System. 


94. No expenditure was incurred under capital account. 


95. The outlay under * Maintenance and Repairs’? was Rs. 2,574 against 
Rs. 3,822 in 1921-22. 

96. The area irrigated was 6,607 acres first crop and 2,111 acres second crop 
against 6,614 acres and 2,396 acres respectively in the previous year. 

97. The gross revenue and working expenses amounted to Rs. 6,433 and 
Rs.---772 respectively against Re. 6,238 and Rs. 1,260 in 1921-22, The profit after 
deducting interest charges was Rs. 5,068 equivalent to a return of 7-71 per cent on 
the capital outlay against 4:81 per cent in the previous year. 


No. 22, Periyar System. 


98. The capital outlay during the year amounted to Rs. 2,119 which was 
ineurred on four small works. 

99. Working  ezpenses——(am; Extensions and improvements.— The outlay was 
Rs. 8,817 against Rs. 4,454 in 1921-22. 

(b) Maintenance and repairs.—lhe expenditure was Rs. 1,39,549 against 
Rs. 1,29,806 in the previous year. The inerease was due tocertain urgent works 
carried out in the Periyar and Uthamapalayam subdivisions. ' The amount included 
Rs. 42,65, the amount paid annually to the Travancore Darbar for the land occupied 
by the Periyar lake. 
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100. The area irrigated compared as shown below :— 


Average of the 


"ges 3 During During 

t d € o: 
Crop. gc s E 1921-22. 1922.23. 
ACS, ACS, ACS, 
First crop ... she es 129,544 130,154 130,799 
Second crop -— T 49,709 45,612 47,041 


101. The gross revenue and working expenses amounted to Rs. 8,32,857 and 
Rs. 2,46,626 respectively against Rs. 8,15,018 and Rs. 2,098,864 in 1921-22. The 
net revenue was thus Hs. 5,87,231. The profit after deducting interest charges 
amounted to Rs. 2,438,415 which is 2:28 per cent on the capital outlay against 
2°40 per cent in 19: 1-22 and 2:63 per cent in 1920-21, 


102. The rainfall was above the average. The general condition of the erop 
was good and water-supply sufficient. Although the floods during the year were 
unprecedented and caused serious breaches in the Periyar main canal there was no 
damage to crops. The highest flood during the year in the Vaigai at Peranai was 
recorded on the lst December 1922. ‘The front reading at the regulator with nine. 
shutters opened 17 feet each was 19:85 feet and rear reading 18:40 feet. 


The highest level in the Periyar lake was 153:00 on the 30th. November 1922. 
ihe head sluice was opened for irrigation at lake level 140-35 on the. 11th June: 
1922 and closed on the i3th March 1923. The ryots? request to keep the head 
sluice open for some days more could not be complied with. 


No. 23, Srivaikuntam Anicut System. 


108. The capital outlay during the year amounted to Rs. 7,884 which was 
incurred on raising the F.T.L. of the Peikulam tank by 1 fcot. The expenditure on 
the work to the end of the year was Rs. 7,027 against the estimate of Rs. 8,180. 


104. The expenditure under * Extensions and Improvements’? and ‘+ Mainte- 
nance and Repairs"" amounted to Rs. 19,280 and Re. 35,138 respectively against 
Rs. 1,455 and Hs. 21,002 in 1921-22. The large increase under the former head 
was due mainly to the improvements carried out to the drainage of wet lands under 
the Perungulam tank. The repairs carried out to many tanks and channels accounted 
tor the increase under ** Maintenance and Repairs ".. 


105. The area irrigated was 25,572 acres first crop and 19,115 acres second 
erop against 25,521 acres and 16,513 acres respectively in 1921-22. 

106. The gross revenue and working expenses amounted to Rs. 1,66,056 and 
Rs. 90,822 respectively against Rs. 1,58,206 and Rs. 34,384 in 1921-22. Tho net 
revenue for the year was thus Rs. 75,234. The profit after deducting interest 
charges was Ks, 18,655 representing a return of 1:05 per cent on the capital outlay 
against 3:80 per cent in 1921-22 and 8:99 per cent in 1920-21. 

107. The rainfall was above the average. The highest flood in the Tambra- 
parni was recorded on the 2nd December 1922,the depth over the Srivaikuntam 


anicut crest being 7:39 feet. The highest recorded depth was 12-50 feet on the: 
4th December 1914. 


No. 24, Marudur Anicut System. 
108. There was no expenditure under capital account. 


, . 109. The outlay under ** Extensions and Improvements " and « Maintenance 
and Repairs” was Hs. 884 and Rs. 8,840 against Hs. 379 and Rs. 6,219 respectively 
in 1921-22. 
, M0. The area irrigated was 17,567 acres first crop and 15,266 acres second crop 
‘against 17.447 acres and 14,065 acres respectively in the previous year. 


111. The gross revenue and working expenses amounted to Rs. 1,02, 791 and 
Rs. 18,501 respectively against Rs. 97.549 and Rs. 7,845 in 1921-22. ‘The profit 
after deducting interest charges was Rs. 87,610 representing a return of 169-11 
per eent on the capital outlay against 169-91 per eent in the previous year. 
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CHAPTER III— WORKS FOR WHICH CAPITAL AND REVENUE 
ACCOUNTS ARE KEPT. 


A. IRRIGATION WORKS—UNPRODUCTIVE. 


No. 25, Rushikulya System. 


1. The capital outlay during the year amounted to Hs. 6,075 which was incur- 
‘red on the following works :—- 

(1) Constructing a masonry drop at the tail end of the 16th distributary of the 
Rushikulya eanal.—'lhe outlay to the end of the year was Rs. 6,913 against the 
estimate of Rs. 7,980. 

(u) Ezxcavating a minor distributary for Bolladi and Inginati villages. —The 


work was started during the year under an estimate of Rs. 3,150 and the outlay was 
Rs. 2,256. 


2. The expenditure under “ Extensions and Improvements ” and ** Maintenance 
and Repairs" was Rs. 3,424 and Rs. 41,597 respectively against Rs. 2,624 and 
Rs. 44,819 in 1921-22. 


3. The area irrigated was 107,844 acres first crop and 1,142 acres second crop 
against 108,575 acres and 1,294 acres respectively in the previous year. The extent 
of sugarcane cultivation was 645 acres against 172 acres in 1921-22. 


4. The gross revenue and working expenses amounted to Rs. 1,93,154 and 
Rs. 81,777 against Rs. 1,93,534 and ‘Rs. 80,293 respectively in the previous year. 
The net revenue was therefore Rs. 1,11,737 which represents a return of 2:17 
per eent on the capital outlay against 2:21 per cent in 1921-22. 


5. There were no floods of magnitude during the year and the average rainfall 
in the catchment area was 54:24 inches against 43°61 inches of the previous year, 
and gauges were read at 3 stations, the quantity recorded being 45:56 inches during 
the south-west and 4:58 inches in the north-east monsoon. ‘The outturn of crops 
was on the whole good. The water-level in the Russellkonda reservoir was 25:10 
feet on the 14th July 1922 when it was first opened for irrigation and the reading 
of the Surada reservoir was 21:65 feet on the 6th August 1922 when it was first 
opened. 
No. 26, Nagavalli River System. 


6. The capital outlay during the year amounted to Rs. 8,494, which was 
ineurred mainly on the excavation of new distributaries required for the development 
of the system. 


7. The expenditure under “ Extensions and Improvements ” and “ Maintenance 
and Repairs" amounted to Rs. 2,909 and Rs. 11,084 respectively against Rs. 3,097 
and Rs. 13,394 in 1921-22. i 

8. The area irrigated was 24,576 acres first crop and 1,110 acres second crop 
against 24,233 acres and 1,407 acres respectively in the ¡previous year. The extent 
of sugarcane cultivation was 87 acres against 21 acres in 1921-22, 

9. The gross revenue amounted to Hs. 78,962 and the working expenses to 
Rs. 23.666. The net revenue was therefore Rs, 55,296 which represents a return of 
8:22 per cent on the capital outlay against 2:95 per cent in the previous year. 


10. The season was not favourable and the rainfall was unsatisfactory. 


No. 27, Muniyeru System. 
11. There was no expenditure under capital account. 


12. The outlay under * Extensions and Improvements ” and * Maintenance and 
Repairs ? amounted to Rs. 54 and Rs. 6,767 respectively against Rs. 217 and Rs. 7,698 
in the previous year. 
| 13. The area irrigated was 6,170 acres first crop against 6,155 acres in 
1921-22. 

14. The gross revenue and working expenses amounted to Hs. 22,846 and 
Rs. 11,989 respectively. The net revenue was therefore Rs. 10,857 or 1:81 per cent 
on the capital outlay against Rs. 9,458 or 1:58 per cent in the previous year. 


16 ADMINISTRATION REPORT OF THE 


No. 28, Peddanayudu tank of Chinnaraopalem. 


15. There was no expenditure under eapital aceount. 
16. The outlay under ‘‘ Maintenance and Repaira” was Rs. 208. 


17. The area irrigated was 137 acres under first crop against 133 acres in the 
previous year. | | 


18. The net revenue after deducting working expenses amounted to Rs. 2,393. 
or 3:77 per cent on the capital outlay against Rs. 1,607 or 1:58 per cent in 1921-22, 


No. 29, Bhrugubhanda Project. 


19. The work has been ordered to be taken up only when necessity for famine- 
relief arises and. has therefore not been commenced. 


No. 30, Jangamabeswarapuram Tank. 


20. There was no outlay under capital aecount. 


21. The expenditure under ** Extensions and Improvements >’ and “ Maintenance. 
and Repairs? was Rs. 2 and Rs. 456 respectively against Rs. 322 under the latter 
head in the previous year. 

22. The area irrigated was 760 acres under first crop against 741 acres in. 
1921-22. 

23, The net revenue after deducting working expenses amounted to Rs. 403 or 
0:56 per cent on the capital outlay against Rs, 432 or 0°61 per cent in the previous. 
year. 


No. 31, Atmakur Tank. 
24. No expenditure was incurred under capital account. 
25. The outlay under * Maintenance and Repairs? amounted Rs. 1,234, against. 
Rs. 872 in the previous year. Heavy expenditure was incurred in closing the 
breaches in the tank-bund caused by heavy rains in June 1922. 
26. The area irrigated was 142 acres under first crop against 764 acres first crop 
and 80 acres second erop in 1921-22, 


27. There was a deficit of Rs. 1,964 or 1:59 per cent on the capital outlay 
against a net revenue of Rs. 1,559 or 1:26 per cent in the previous year. 


No. 32, Dondapad Tank. 
28. There was no outlay under capital account. 


29. The expenditure under * Extensions and Improvements” was Rs. 24 against - 
Rs. 257 in the previous year. No outlay was incurred under *“ Maintenance and 
Repairs." 

90, The area irrigated was 151 acres under first crop against 94 acres in: 
1921-22. 

31. The net revenue after deducting working expenses was Rs. 436 or 0:31 per- 
cent on the capital outlay against a deficit of Rs. 151 or 0:11 per cent in the previous 
year. 

' No. 33, Bhavanasi Tank. 

32. There was no capital outlay during the year. 


38. The expenditure under ** Extensions and Improvements ? and ** Maintenance : 
and Repairs ” was Rs. 403 and Hs. 3,018 respectively against Rs. 90 and Rs. 2,902 . 
in the previous year. 


34. The area irrigated was 291 acres first crop and 117 acres second crop : 
against 442 acres and 173 acres respectively in 1921-22, 

35. The gross revenue and working expenses amounted Rs. 2,062 and 
Rs. 5,655 respectively. There was thus a deficit of Rs. 3,593 or 1:38 per cent of 
the capital outlay against Rs. 359 or 0:14 per cent in the previous year. 
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No. 34, Mopad Reservoir, 
36. There was no capital outlay during the year. 


37. The expenditure under * Maintenance and Repairs ? amounted to Rs. 2,209 
against Rs. 1,261 in the previous year. 


38. The area irrigated was 1,695 acres first crop and 523 acres second crop 
against 1,559 acres and 489 acres respectively in 192)—22. 


39. The gross revenue and working expenses amounted to Rs. 15,363 and 
Rs. 4,213 respectively. The net revenue was thus Rs. 11,150 which is 0-49 per cent 
on the capital outlay against Rs. 11,510 or 0:50 per cent in the previous year. . 


No. 35, Hajipuram Tank. 
40. No expenditure was incurred under capital account. 


41. The outlay under ** Maintenance and Repairs ? was Rs. 155 against Rs. 313 
in the previous year. 


42. The area irrigated was 754 acres first crop and 121 acres second crop 
against 569 acres and 9 acres respectively in 1921-22. | 


43. The net revenue amounted to Hs. 3,450 or 1:10 on the capital outlay 
against Rs. 2,665 or 0:89 per cent in the previous year. 


No. 36, Ponnalur Tank. 
44, There was no expenditure under capital account. 
45. The outlay under ‘ Maintenance and repairs’? was Rs. 2,415 against 
Rs. 3,006 in 1921-22. 
46. The area irrigated was 738 acres first crop and 178 acres second erop 
against 761 acres and 187 acres respectively in the previous year. 


47. The net revenue amounted to Rs. 450 which is 0:21 per cent on the capital 
outlay against Rs. 696 or 0:32 per cent in 1921-22, 


No. 37, Anamasamudram-Beraperu Tank. 
48. No expenditure was incurred under capital account and working expenses. 
49. The area irrigated was 1,004 acres first crop and 25 acres second crop 
against 903 acres and 13 acres respectively in the previous year. 


50. The net revenue was Rs. 1,506 or 2:05 per cent on the capital outlay 
against a deficit of Rs. 2,269 or 3:09 per cent in 1921-22. 


No. 88, Yerur Tank. 


51. There was no expenditure under capital account and working expenses, 

52. The area irrigated was 850 acres first crop against 1,173 acres first crop 
and 3 acres second crop in 1221-22. 

53. The net revenue was Rs. 1,804 or 2:06 per cent on the capital outlay 
against Rs. 2,036 or 3:21 per cent in 1921-22. 


No. 39, Sagileru System. 

54. No expenditure was incurred under capital account, 

55. The outlay under “Maintenance and repairs? was Rs. 2,455 against 
Rs. 2,652 in the previous year. 

56. The area irrigated was 3,998 acres first crop and 338 acres second crop 
against 4,294 acres and 2,581 acres respectively in 1921-22. The decrease was 
due to the unfavourable character of the season. The extent of sugarcane cultivation 
was 93 acres against 65 acres in the previous year. 

57. There was a deficit of Rs. 5,283 or 1:14 per cent of the capital outlay 
against a net revenue of Rs. 5,388 or 1-16 per cent in 1921-22, 

5 


18. ADMINISTRATION REPORT OF THE 


No. 40, Cumbum Tank, 


58. There was no outlay under capital aceount. 


59. The expenditure under * Extensions and improvements? and * Maintenance 
and repairs? was Rs. 722 and Rs. 800 against Rs. 38 and Rs. 877 respectively iu 
the previous year. 


60. The area irrigated was 5,647 acres first crop and 53,770 acres second crop 
against 5,581 acres and 2,262 acres respectively in 1921—22. The increase was due 
to the favourable character of the season. The extent of sugarcane cultivation was 
73 acres against 48 acres in the previous year. 


61. The net revenue amounted to ks. 6,058 or 7:01 per cent on tlie capital 
outlay against a deficit of Rs. 13,666 or 15:82 per cent in 1921-22. 


No. 41, Markapur Tank, 
62. No expenditure was incurred under capital account. 


63. The outlay under * Maintenance and repairs? amounted to Rs. 1,141 
against Re. 1,793 in 1921-22, 


R4. The area irrigated was 1,403 acres first crop and 177 acres second crop 
against 1,479 acres and 731 acres respectively in the previous year. The decrease 
under second crop was due to late rains. 


65. The net revenue amounted to Rs. 680 or 0:56 per cent on the capital 
outlay, against Rs. 1,227 or 1:02 per cent in 1921-22. 


No. 42, Yellanur Tank. 
66. There was no expenditure under capital account. 


67. The outlay under * Maintenanee and repairs’ was Rs. 27 against Rs. 140 
in the previous year. 


68. The area irrigated was 887 acres first crop and 16 acres second crop 
against 768 acres and 123 acres respectively in 1921-22. 


69. The net revenue amounted to Hs. 3,483 or 1:29 per cent on the capital 
outlay, against Rs. 2,594 or 0:96 per cent in the previous year. 


No. 43, Kocheruvu Tank, 
70. There was no outlay under capital account. 


71. The expenditure under * Maintenance and repairs’ was Rs. 884 against 
Rs. 388 in 1921-22. 


72. The area irrigated was 138 acres first crop and 43 acres second erop against 
155 acres and 49 acres respectively in 1921-22, 


73. There was a deficit of Rs. 1,127 or 0:83 per cent of the capital outlay 
against Hs. 2,259 or 1:66 per cent in the previous year. 


No. 44, Siddapur Tank. 
74. There was no capital outlay during the year but the capital account of the 
system was credited with a sum of Hs. 6,631. 


75. The expenditure under * Maintenance and repairs? was Rs. 580 against 
Rs. 596 in the previous year. 


76. There was no irrigation as the tank received no supply. The extent irrigated 
in 1921-22 was 235 acres. 


77. There was a deficit of Rs. 1,257 or 0-16 per cent of the capital outlay. 


No. 45, Nagavaram Anicut and Supply Channel. 
78. No expenditure was incurred under capital account and working expenses. 
79. The area irrigated was 608 acres first crop and 188 acres second crop against 
411 aeres and 482 acres respectively in the previous year. 
80. The net revenue amounted to Rs. 903 which is 0:82 per cent on the capital 
outlay against Rs. 1,853 or 1:69 per cent in 1921-22. 
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No. 46, Venkatapuram Tank. 
81. No expenditure was incurred under capital account. 


82. The outlay under ‘ Maintenance and repairs ? amounted to Rs. 304 
-against Ks. 1,025 in 1921-22. 
88. The area irrigated was 10 acres first crop against 160 acres of first crop and 
9 acres second crop in 1921-22. The decrease was due to poor supply. 


84. The gross revenue and working expenses amounted to Rs. 172 and Rs. 650 
respectively. There was thus a deficit of Rs. 822 or 0-21 per cent of the capital 
outlay against the deficit of Rs. 1,540 or (0^4 per cent in 1921-22. 


No. 47, Kurnool-Cuddapah Canal. 


85. The expenditure under capital account was Rs. 5,005 which was incurred 
-chiefly on the following works :— 
(1) Chepad project—Remodelling No. 1 Distributary.—The outlay during the 


year was Rs, 1,849 and to the end of the year Rs. 2,538 against the estimate of 
Rs. 4,900. 


(1) Ukkayyapalh project— Diverting the Cuddapah drainage from the Patha- 
Cuddapah tank supply channel (Estimate As. 7,300).—The work was completed at a 
eost of Rs. 6,243. 


86. The expenditure under * Extensions and improvements ? and * Maintenance 
and repairs’ was Hs. 1,616 and Rs. 73,487 respectively against Rs. 9,565 and 
Rs. 98,660 in 1921-22. . 


87. Particulars of navigation receipts and charges, ton-mileage and value of 
goods carried on the canal are given in Statistica] Statement D-I. 

88. The area irrigated was 84,754 acres first crop and 11,461 acres second crop 
against 76,740 acres and 14,657 acres respectively in the previous year. The 
increase under first erop shows that canal water was more extensively used during 
the year, as the average rainfall was less than 1n the previous year. 

89. The gross revenue and working expenses amounted to Rs. 3,43,079 and 
Rs. 1,72,863 against Rs. 8,91,469 and Rs. 2,931,615 respectively in 1921-22. The 
net revenue was therefore Hs. 1,70,216, which represents a return of 0:73 per cent 
.on the eapital outlay against 0-43 per cent in the previous year. 


No. 48, Barur Tank. 


90. There was no expenditure under eapital aceount. 

91. The outlay under ‘ Maintenance and repairs’ was Rs. 2,774 against 
Rs. 2,973 1n the previous year. 

9%. The area irrigated was 3,587 acres first crop and 1,242 acres second crop 
against 3,619 acres and 1,260 acres respectively 1n 1921-22, 


93. The gross revenue and working expenses amounted to lis. 19,407 and 
Rs. 4,860 against Rs. 18,978 and Rs. 5,317 respectively in the previous year. The 
net revenue was therefore Hs. 14,547 which represents a return of 3:28 per cent on 
the capital outlay against 2:94 per cent in 1921-22. 

94. The highest flood for the year in the Ponniar was 1:75 feet over the crest 
of the Nedungal anieut on the 28rd October 1922 against the maximum recorded 
flood of 11:78 feet in 1908. , 


No. 49, Kaniyampalayam Anicut, 


95. The work | was completed. The outlay to the end of the year was 
Rs, 1,80,775 against the estimate of Rs. 1,40,100. The expenditure under ‘ Main- 
tenance and repairs’ was Rs. 365. 


No. 50, Madras Water-supply and Irrigation System. 


96. No expenditure was incurred under capital account. 


97. The outlay under ‘Maintenance and repairs’ amounted to Rs. 23,244 
-against Rs, 28,645 in the previous year. 
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98. The area irrigated was 7,584 acres first erop and 3,960 acres second crop 
against 7,485 acres and 2,965 acres respectively in the previous year. The increase: 
was due to the favourable character of the season. 

99. The net revenue amounted to Re. 26,184 equivalent to a return of 1:44 per. 
cent on the capital outlay, as compared with Rs. 17,032 or 0-94 per cent in 1921-22, 
The miscellaneous revenue, including that from the water-supply %o the town,, 
amounted to Rs. 34,429 against Rs. 38,468 in the previous year. 


No. 51, Pelandorai Anicut System. 


100. No expenditure was incurred under capital account. 

101. The outlay under ‘Extensions and improvements’ and ‘ Maintenance: 
and repairs? amounted to Rs. 913 and Rs. 9,858 respectively against Rs. 1,136 and ` 
Rs. 8,721 1n 1921-22. | | 

102. Fhe area irrigated was 12,823 acres first crop and 329 acres second. crop 
against 12,742 aeres and 517 aeres respectively in the previous year. The extent 
of sugarcane cultivation was 132 acres against 315 acres in 1921-22, 

103. The net revenue amounted to Rs. 38,111 which represents a return of 5:50 
per cent on the capital outlay against Rs. 35,779 or 5:17 per cent in 1921-22, 

104. The highest dood level was 8:8 feet over the crest of the anicut on the. 
13th January 1923 against the maximum of 22-50 feet recorded on the 10th 


November 1913. 
No. 52, Panjapatti Reservoir Project. 


105. With the exception of No. 2 distributary, the work was completed at a 
cost of Rs. 3,38,309 against the estimate of Rs. 4,04,600. It was decided that the. 
extension of the above distributary by six furlongs should he carried out by the: 
ryots themsolves. 

106. The area irrigated was 544 acres first crop and 82 acres second crop against 
497 acres and 308 acres respectively in 1921-22. 

107. The gross revenue and working expenses amounted to Rs. 2,714 and 
Rs. 116 respectively. The net revenue was thus Rs. 2,598 which is 0-76 per cent. 
on the capital outlay against Rs. 2,470 or 0:73 per cent in 1921—22. 


CHAPTER IV—WORKS FOR WHICH CAPITAL AND REVENUE 
ACCOUNTS ARE KEPT. 


B. NAVIGATION, EMBANKMENT AND DRAINAGE WORKS— 
UNPRODUCTIVE WORKS. 


No. 53, Ganjam-Gopalpur Canal. 


l. The gross receipts amounted to Rs. 1,276 and the working expenses to. 
Rs. 511. The net revenue was thus Rs. 765 or 0:49 per cent on the capital outlay 
against Rs. 1,404 or 0:90 per cent in 1921-22. The revenue during the previous- 
year was large owing to the sale of dead casuarina trees. 


No. 54, Buckingham Canal. 


2. The eanal which is 262 miles long is intended solely for navigation. 


3. (1) Extensions and improvemenis.— The expenditure was Rs, 6,698 against. 
Rs. 1,673 in the previous year. 
(2) Maintenance and repairs.—The outlay was Rs. 1,85,493 against 
Rs. 1,94,722 in the previous year and Rs. 1,93,933, the average of the triennium 
ending 1920-21. l 
4. The * Navigation receipts’, * ton-mileage "and * number of passengers ? carried. 
eompare as shown below with those of the previous year :— 


1922-23. 1921-22. 
Receipts n ins gis vas n Rs, 78,814 78,869 
Ton-mileage ... "TN Be e SES 1,805,742 1,434,662 
Value of goods aor oc ix ica Rs. 89,602,644 84,21,172 


Number of passengers wus sats irs 121,005 127,180 
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monk rates adopted for appraising the value of goods are those used for railborne 
tratic. 


9. The gross receipts and working expenses are compared below with those for- 
1921—22 and the averages of the previous triennium :— 


Average of 
the trien- During Durin 
nium ending 1921-22, 1922-23. 
1921-22. 
RR, Rs. RS, 
Gross receipts ... a ‘a TT 79,841 78,869 79,814 
Working expenses... ste Pp 2,382,692 2,46,499 2,69,843 


Netrevenue  ... m s e. — 1,538,851 — 1,067,680 — 1,96,029 


No. 55, Vedaranniyam Canal. 


6. The canalis 342 miles long and is maintained. partly in the interests of salt 
trafic. The gross receipts amounted to Rs. 547 and the working expenses to 
Rs. 10,764. There was thus a loss of Rs. 10,217 to Government on the working of 
the canal during the year against hs. 12,333 in the previous year. 


CHAPTER V—WORES FOR WHICH CAPITAL AND REVENUE 
ACCOUNTS ARE NOT KEPT. 
(1) IRRIGATION WORKS. 


The number of works in this class during the year was as shown below :— 


Channels. Tanks. Kier e Total. 
In charge of the Public Works 502 2,800 30 3,332 


Department. 
In charge of the Revenue Department, 5,614 25,011 1,858 31,983 


Total ... 6,116 27,811 1,888 85,315 























2. The area irrigated by, the outlay ineurred on, and the revenue derived from, 
works of this class are dealt with in paragraph 8 of Chapter I. 


9. The subjoined statements show the details of the outlay during the year :—— 
(1) 


Statement showing the outlay incurred in 1922-23 on ‘‘ Works for which neither capital nor 
E EE SE are kept—lrrigation works ” (old class III works) by minor heads. 

















Ordinary minor head. | | 
Revenue Department. 
: Old Tank 
— Public Works in ee = of maintenance | restoration Tota). 
Works charge of wil © charges. scheme 
- Civil officers E 
Department. | Public OATES works. 
W orks m 
eet Publie Works 
oe disbursers. 
: RB, BS. Rs. RA. ES. RE. 

oi S 2,01,235 9,227 20,183 41,957 ws 2,72,902 

menu nee di L| 638924 2,555 25,379 2,08,038 | 2,20,352 | 10,85,948 

Establishment — E ..|  8,98,602 4,729 - 1,04,768 | — 1,84,575 | — 6,42,604 

Tools and plant S ve 15,791 274 d 4,904 4,451 25,420 

Miscellaneous expenditure Lei  -- 16,906 e d déi 7 76,906 

Total .. 13,21,458 16,785 45,862 3,59,657 3,59,378 21,038,140 

Add outlay incurred by Civil T + T e e e 7,141,041 

officers on minor irrigation y 
works. rim 7 A NA a ee 

Grand total .. ve es . > ae ee S 28,44,181 


t 
(a) Establishment Rs. 72,193 ; tools and plant Bs. 52; other charges Rs. 4,661 ; total Rs. 76,906. 
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(ii) 


Statement showing by districts the expenditure incurred by Civil officers acting as Publio 


Works disbursers during 1922-28. 











Districts. oe Repairs. Total. 
RS. RS, RS. 
Collector of South Arcot 5,748 1,949 7,697 
> of Chittoor s 1,084 1,229 2,813 
E of North Arcot 2,063 2,430 4,493 
E of Tinnevelly ... 2,023 7,675 9,698 
M of Ganjam 1.901 ge 1,901 
3 of Salem s 5,664 1,563 7,227 
S of 'Trichinopoly 2,000 2,471 4,471 
a of Chingleput T 6,452 6,452 
x of Cuddapah ... 108 108 
E of Guntur ae 300 300 
Attur taluk "T e Se 1,202 1,202 
Total ... 20,488 45,862 


25,979 





sg 








4. The following important works were carried out during the year :— 


Vizagapatam Division. 


(1) Improvements to the Yedumulla dam across the Gokivadagedda.—The work 
was completed at a cost of Rs. 31,234 against the estimate Rs. 33,500. 


(2) Constructing a masonry dam across the Chidikadagedda.—The work was 
started during the year under an estimate of Rs. 1,100 and the outlay was Rs. 1,000. 


Godavari Northern Division. 


(3) Providing a pair of steel gates to the Dumagudem head lock.— The outlay to 
the end ofthe year was Rs. 39,280 against the estimate of Rs. 41,000. The work is 
expected to be completed in 1923—24. 


Godavari Western Division. 
(4) Restoring the Panakala tank of Akkampet.—The work was completed at a 
“cost of Rs. 26,178 against the estimate of Hs. 28,600. 
Nellore Division. 


(5) improvements to certain irrigation sources in Repalle village.—'The outlay 
during the year was. Rs, 7,493 and to the end of the year Rs. 17,408 against the 
estimate of Rs. 23,220. The work is expected to be completed in 1928-24. 


Chingleput Division. 
(6) Improving the supply to the Kilianagar tank.—The outlay to the end of the 


year was Rs. 11,860 against the estimate of Rs. 12,400. 


completion. 


South Arcot Division, 


(7) Improvements to the Pakkam tank and supply channel.—The o 
end of the year was Hs. 23,284 against the estimate of Rs. 31,000. 


expected to be completed in 1923-24. 


(8) Improvements to the Konari Kuppam anicut.—The work was 
the year under an estimate of Rs. 11,840 and the outlay was Rs. 3,97 


Trichinopoly Division. 


. (9) Improvements to the Nangavaram Katiuvari.—Ihe work 
a cost of Rs. 54,481 against the estimate of Rs, 55,873. 


10) Improvements to the Ponneri channel.—The outlay during the year was 
Rs, 20,872 and to the end of the year Rs, 1,49,426 against the estimate of Rs. 2,22,000. 


‘The work 1$ in progress. : 


The work was nearing 


started during 
l. 


was completed at 


utlay to the 
The work is 
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Tinnevelly Division. 

(11) Improvements to the Vadamalayan channel. —The outlay to the end of the 

year was Hs. 8,287, against the estimate of Rs, 9,040. The work was nearing com- 
pletion. 

5. The particulars of revenue derived from the works during the year are 

„compared below with those of the previous year :— 


1922-23. 1921-22. 
ES, RS. 
Irrigation revenue  ... Se T E .. 99,09,718 98,07,044 
Receipts collected by Public Works Department .. 41,574 41,882 
Total 99,51,292 


98,48,426 
| 6. The net revenue of the year after meeting the charges amounted to 
Rs. 71,07,111 against Rs. 65,63,216 in the previous year. 


7. The progress made in the investigation and execution of tank restoration 
- Scheme works is dealt with in paragraph 9 of Chapter I. The following table shows 
by districts the work done during and up to the end of the year 1922-23. 
(ii) 
Statement showing the area investigated and the number and amount of estimates 
sanctioned during and up to the end of 1922-28. 





Approximate area 
investigated in 
square miles. 


Amount of estimates 
sanctioned. 


‘Number of estimates 
sanctioned. 


Circles. Districts. | 
During To the During | Tothe | During the To the 
the year | end of | the year | end of year end of 
1922-23. | the year. | 1922-23. | the year. | 1922-23. the year. 


l ! - 
tM Ó— € [€ —M— M ait a P — P— M——M— — ——————————————— ttn 























RB. Rs. 
Godavari ed i 33 1,468 24 703 23,121 6,81,444 
“W altair sis i Vizagapatam i 101 85 37 225 32,025 2,14,418 
Kistna ` 300 e 69 T 51,451 
Bezwada $3 | Guntür bg e 4,411 257 204,727 
i Nellore ae ee 7,300 474 6,1 3,994 
( | Kurnool 7,648 340 is 3,983,862 
| | Cuddapah AES GN es 4,473 21 1,240 49,991 10,22,988 
{| Bellary T ie 101 10,400 ER 21 80,289 2,26, 104 
Madras "Ul Aneniapur. de i 158 7,811 16 758 13,038 | 10,06,992 
l|Chingleput .. E 65 | 2,080 17 1,764 46,280 | 24,44,989 
L| Chittoor Ps d 80 4,704 17 324 19,957 3,98,695 
f Coimbatore 23 A we 8,097 ; 149 CS 3,10,079 
: Salem .. | 5,773 7 1,168 10,962 9,08,645 
Coimbatore ..+ | North Arcot .. » 6 | 4,466 9 | 1,986 18,393 | 22,69,830 
South Arcot ee PE 7 599 8 570 23,720 13,53,265 
f Tanjore .. as te oe 1,140 ae 610 ee 7,94,940 
Triehinopoly .. - 455 8,914 48 423 54,060 8,51,344 
Trichinopoly .. , Madura ge vs - 4,836 1,643 A 14,89,084 
| | Tinnevelly s v T 1,762 . 795 , 10,41,825 

|} Ramnad 1,643 ` pe 
Total 1,006 83,609 226 13,654 2,21,836 ]1,61,68,956 


E E E a 
(2) NAVIGATION, EMPANKMENT AND DRAINAGE WORKS 
(OLD CLASS IV— AGRICULTURAL WORKS). 

8. The receipts which were realized by the sale of plantations and produce of 
trees along river embankments amounted to Rs. 77,659 against Es. 78,231 in 


1921-22. 
9. The expenditure incurred amounted to Rs. 6,83,656 against Rs. 7,98,268 in 


the previous year as shown below :— 








1922-23. 1921-22. 

RS. RS. 

mee geb wo EL 56,180 

Works com Zo ZOX CC wa Aë 
Establishment fox sae E 2,388,288 2,00 ,287 
Tools and plant 9,859 5,788 
Total ... 6,83,656 7,388,268 








= ege 
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10. The important works carried out during the year were :— 


Ganjam Division. 
(1) Reforming the left flood bank of the Bahuda river from the trunk road to 
Edupur límits.—The outlay during the year was Rs, 1,016 and to the end of the year 
Rs. 8,642 against the estimate of Rs. 11,440. 


Godavari Eastern Division. 


(2) Fixing permanent stations in the lankas of the Godavari river.—The 
expenditure to the end of the year was Rs. 19,460 against the estimate of 


Ra. 21,950. 
Kistna Central Division. 

(8) Improvements to the Divi left flood bank.—The outlay during the year 
was Rs. 11,699 and to the end of the year Rs. 12,887 against the estimate of 


Rs. 62,000. 
West Coast Division. 

(4) Blasting rock and clearing obstructions in the Paishwani river to make t 
navigable for rafts.—The outlay to the end of the year was Hs. 23,850 against the 
estimate of Rs. 34,900. The work done so far has resulted in nearly doubling the 
timber rafting traffic along the canal. 

(5) Reconstructing the body wall of the Vyan dam—The work was started 
during the year under an estimate of Rs. 21,820 and the outlay was Rs. 5,207. 


Trichinopoly Division. 


(6) Improvements to the Cauvery right bank from the Pugalur channel head ab 
0/6 to 19/0 mile and from the Nerur channel head at 19/3 to 20/2. —The outlay during 
the year was Rs. 13,526 and to the end of the year Rs. 49,439 against the estimate - 
of Rs. 1,06,600. The work is in progress. 
P. Hawkins, 
llth January 1924. Chief Engineer for Irrigation. 
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APPENDIX I. 


E-IIIL.—Statement showing the area actually irrigated by flow and lift under productive 
and unproductive works and the value of crops raised thereon for fasli 1882 (1922-23). 
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APPENDIX 


T. 


E-III.— Statement showing the area actually irrigated by flow and lift under productive 








Districts, 


(1) 


Ganjam .. 


Godavari 
Kistna 


+. 


Kistna 
Guntir 


Kistna a 
Nellore .. 
Coimbatore 
Do. 
Do. 


North Arcot 
Chingleput 


Chinglepat 
Do. 


North Arcot 
Chittoor 


ea 


North Arcot 


Chingleput 
South Arcot 
Do. 

Do. 

Do. 

Do. 
Tanjore .. 

Tanjore 
Trichinopoly 
‘Trichinopoly 
Madura  .. 


‘Tinnevelly.. 


Do. 


Ganjam .. 


Vizagapatam 
Kistna — .. 
Do. T 


Names of systems. 


(2) 
(3) Productive works. 


Ganjam minor rivers 
system, 
Godavari delta system .. 


Do. š 
Total .. 


Kistna delta system T 
Do. 


Total .. 
Divi pumping system 


Pennér river canals 
system. 


Arakkankottai channel ., 
Tadapalli channel - 
Kalingarayan ohannel .. 


Palar anicut system Se 
Do. - 


'Total 
Chembrambakkam tank ,. 


Vallur anicut system, 
Poiney anicut system  ., 
Do. 


Total .. 


Cheyyar aniout system ,. 
Do. 
Total .. 
Tirukkéyilor anicut 
system. 
Shatiatope anicut system. 
Mehamattur anicut 
system. 
Vriddhachalam 
system. 
Lower 
system. 


aniout 
Coleroon anicut 
Do. 

Total .. 


Cauvery delta system ., 
Do. 


Total .. 


Nandiyar ohannel system. 


Periyar system .. ES 
Srivaikuntam aniout 
system, 


Marudur anieut system ,, 


Total of Productive 
Works. 
(is) Unproductive Works, 


Rnehikulya system 


Nagavalli river project ,, 


Muniyéru project X 
Pefdanayudu tank of 
Chinnaraopalem 


| 


Area actually irrigated. 



























































First orop. 
| 
Tow. Lift, 
(3) (4) 
ACH, ACS. 
60,774 2,563 
~ 348,216 | 3,29 
392,043 9,334 
740,259 | 12,457. 
425,632 | 6,087 |. 
309,094 3,974 
734,726 | 10,061 
37,412 | 126. 
147,267 3,479 
^ 14,893| 1928 
~ 34,220 275 
|^ 9800} 2,071 
—— 81,49 | 2,082 
20,045 363 
71494 | 3,026. 
12,44 | — 361 
^ 8,825 | 499 
^. 19,504| 686 
1,997 48 
^ 20,961 734. 
/—— 19,789 604. 
448 1 
20,187 805. 
24,877 1,255 
29,868 | 609 
4482| 960 
goss |. 15 
^. 88,006| 760|  65,98| 
22,202 745 
06,297 | 1,495 | 
789,805 | 6,084 
43,030 2,462 
— 832,885 | 928,546. 
—— 5,184 | 690 
^. 121419 | 279 
——— 22,899| 770 
^  16,8N8| 328 
“3,056,001 | 70,581 
105,219 1,094 
93,038 |. 186] ` 
6,035 134 
ae E 








































Second srop. | 


Flow. 


(5) 


l, 











53, 
128,068 


181, 


d 











ACS. 
5, 


009 
483 


501 


591 
773 























| Both | 




























































































































































































Total. Seasons. 
Lift. 
(6) (93 (8) 
AUS. AGS. | ACS, 
1,991 70,337 él 
433 | — 2,05 | 406877 | 11187 
3,241 532,686 4,601 
5,346 | — 939,063 | 15,788 
99 483409 | Lu 
45 314,886 3,171 
144 748,295 4,316 
1| 87,589 E 
500 168,286 | 367 
19| 4975 | 2) 
136 | 16439| oe 
| 1,457. 22,004 | — 9,688. 
| sm 73,221 686 
135 | ` 30,482 1,175 
| oi 103,708 | 17 
| 185 | 16190 801 
8| — 4,26 | 59 
ar  O5013| 127 
5 1,881 14 
| 86| 20,894 141 
^ 208. 34,496 | 182. 
E 805 " 
| 208) 38,231 | 1892 
139 | — 31,574 | 3262 
2| ai 87,406 | 23 
rm 5,139 | 176 
| — 8| s84| 79 
144 89,887 | $93 
207 23,998 152 
851 | 113,886 | 545 
2,635 887,524 | 14,117. 
1,496 65,618 2,408 
4,131. ^ 953,142 ^ 16,526 
345 |  9485| 535 
621 | 174,739} 2,349 
sol 585 42,734 | 548. 
166 | ol 324121 876 
17,153 | 3,002,901 | 48,854 
360 | ^ 107,464 262 
| 49 24,334 126 
. |» —— ein| .. 
es uu 
































































































































































































































































































































































































































































APPENDIX I. oT 
and unproductive works and the value of crops raised thereon for fasli 1332 (1922-28). . 
b Value of crops. 
Paddy. | Bagi. Other crops. Total. 
Área Estimated Area Estimated Area Estimated Aren Estimated 
irrigated. value. irrigated. value. irrigated. value. irrigated. value. 
(9) (10) (11) (12) (13) | (14) (15) (16) 
ACS. RS. ACS. ES. ACS. Res. ACR. RS. 
63,581 88,899,871 4,062 1,42,627 2,694 38,096 70,337 40,20,594 
368,491 4,45,90,205 "oan 18,970 87,764 CG EST ^. 406,624 4,98,36,906 
501,952 |  4,86,68,376 616 36,008 29,437 22,81,493 532,005 |  4,59,80,877 
^ 870,448. ~~ 8,82,53,581 ^. 986 ^ B4,978. 67,201 75,09,224 | 938,629 ECHTER 
" 496,922 | 4,22,33,458 |. 085 |  25,28| 6,838 4,602,818 | 433,946 | 4,27,21,399 
309,744 | 3,25, 55,462 595 37,813 4,448 13,81, 753 314,787 |  3,39,75,028 
786,668 | 7,47,88,915 | 1,180 62,041 | 10,286 18,44,571 | 748,132 | 7,66,96,427. 
87,358 32,40,964 | 35 2,882 95 1,685. 37,488 |  32,45,681. 
- 155,834 | 1,83,20,672 |  T,889 564,866 | 4,874 | — 4,14,149 | 108,097 | 1,42,99,585 
^ — 4,856 6,74,178 ar 965| tol wan! 4,976 8,94,524- 
^ 15,081 997121| ui 6,300 -— 1,294 |  3,90,042 —— 16,83 | 93,22,463 
— 16,728 24,59,366 | 1,304 146841 | 83,81]| 8,0,617|  22,000|  84,86,824 
64,144 6492010 | 6,029 | 6,006,486 | 2,983 190,78 | 78,166 | "ëm 
28,169 241,76,671 1,991 1,46,528 313 6,792 30,473 26,29,991 
92,313 89,69,681 | 8,020| 7,583,014] 2,696 | 1,77,510 | 103,629 99,00,205 
13,731 | 13,998,081 | 1,089 16642) 1,370] 406,140 | 16,190 | ` 19,40,863 
75. 8,916 | 445926| aal 28,088 — — 196|  4640| 4,4926| 5,115,663. 
20,480 21.2489 | 2903|  2,68,076/ 1,680, 38,908 | 25,013 24,42,423 
1,118 1,57,197 316 36,097 147 2,211 1,881 1,95,505 
" 21,898 | 23,9,036 | 3,219 2,9,78 | 1,777) ` oul 96,894 26,27,928 
31108 31,81,614 | 2.662 208,403 | 630 | 439,582 | 84,420 | 3483,29 
757 62,314 44 3,006 4 94 805 65,344 
31,885 | 32,438,928 | 2,706 26109) 640] 45306 35,231 35,48,643 
96,134 | 25,87212| 8,961 2,717,144 2,082 |  1,94,885 | 81,067 |  29,89,841. 
^ — 834719| 8296177 | 1,429 122,971 1,258|  52428|  37,4u0| 3471570. 
amo | — 5,9,02| ` uni 10548 —— . 262|  10,88| 6,39| Sen, 518 J 
aos) 7,86,02| 287 229235 | SoL] ` aal 8804| 846975 
—M———— tC |—————— — — ——— — —— ——— — a —— 
88,442 96,11,755 426 37,815 1,018 1,64,609 99,886 98,03,592 
23,151 22,33,848 253 20,318 594 1,03,525 23,998 23,57, 691 
111,593 | 1,18,45,603| 679 rei Lag 258,047 | 118,88 |  1,21,61,283 | 
] 851322 | 78878935] 9,464 7.81,531| 26,892 | 67,806,564 | 886,979 |  8,00,84,980 - 
69,027 12,82,623 | 1.945 1,68,057 4,051 3,08,840 65,618 77,59,526 
910,760 | 8,67,99,464 | 11,904 9,49,588 | 30,443 |  60,95.404 9,52,597 | 9,28,44,456 
6.650 | 7,563,855 | 1,230 99.073, ^. 1,806 85250| 9185| 9,8,77 
164,087 | 1,9541,421| 6,004]  3,72,288. -— 6,887 | 1,60,870| 174678 | 2,06,74,479 | 
"^. 38,599 | 35,99,06 | 262 (7  715,:36| 1,897, 5,05,99 | 40,088 | 41,15,321 
30,148 3049,06 | 171| 12104] 1879 | 8,05,27| 32,198 |  39,36,427 
~ 8,899,401 | 33,66,74,207 | 55,400 |. 43,299,723] 143,760 |  2,06,50,526 ^ — 8,698,011 | 36,16,54,516 
106,077 48,97,917 11,441 888 1,70,765 107,464 50,19,523 
9 844 14,10,50: oe 5876 | 1,388] 84,91] | . 24,934 ^ — 14,50,975 
^ 7 $695|  672159| 3| 9| 1j al "oun! 6870,99 
uel Cage Ee eer c we X ^ wt 
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APPENDIX I. 


E-III.— Statement showing the area actually irrigated by flow and lift under productive 





Districts. 


(1) 


Do. 
‘Cuddapah 
Do. 
Do. 
Kurnool 


Do. 


Do. 
‘Cuddapah 


Anantapur 
Salem 
Qhingleput 
South Arcot 


Trichinopoly 


| 





























tive and Unproductive 
works. 


Area actually irrigated. 















































Second crop. 










































































First crop. 
Names of systems. 
" Tota]. Both 
: seasons. 
Flow. Lift. Flow. Lift. 
(2) (3) (4) (Di | 6) (7) (8) 
(is) Unproductive works— ACS. ACS ACB. ACB. ACS. ACS. 
cont. 

Jangamaheswarapuram 448 1 e ; 449 ae 
tank, ron ORE prn ide ro wears ce m an cene en aa ts, d 
tmakur tank ee es es es $ . a e: 

Dondapad tank .. va 150 1 d .. 151 " 
Bhavanasi tank ,. T 219 11 117 | ^ 407 
— — — MI jue ET Pune" A cnp Cum etus | cta teren 
Mopad Reservoir project, 1,694 1 518 | 5 2,218 i 
Hajipuram tank ., we 673 4 121 | ; 798 ‘ee 
Ponnalur tank .. +, 656 1 128] .. 835 
Anamasamudram Bira- 811 134 25 | A 970 = 
peru tank. ———— — | oo mM — |m 
Yerur tank T ee 691 ] oa ! 692 Gs 
Sagileru system .. es 3,809 56 322 16 4,203 81 
Chepad channel a 7,129 22 641 7,722 1,683 
Nagavaram anicut and 589 5 188 T (Ek) 16 
supply channel. NA ——— —— A ZA —— - ——— —— 
Cumbum tank .. 5,365 203 8,758 12 9,338 121 
Markapur tank .. T 1,343 27 176 1 1,547 ss 
Kocheruvu tank .. 94 2 48 "T 13 18 
Siddapur tank .. b l - .. E . , 
Venkatapuram tank «a 3 sis : T 3 .. Se 
Kurnool-Cuddapah canal 47,270 896 6,555 584 55,305 473 
Do. 28,102 415 3,623 58 32,198 599 
Total .. 75,372 1,311 10,178 642 | 87,508 1,072 
Yellanur tank  .., T 687 ee 16 . 103 x 
Barur tank `,  ., 3,185 ml — 1,288 9 4,458. 387 
: Madras water-supply and 6,614 425 3,834 126 10,999 237 
irrigation system. —— —— ——- | —Á D —— — 
pelandorai. anicub 12,268 172 320 7 12,767 . 167 
RyBteIm. "n Kummeren ——— | E CRM 

Panjapatti 1eservoir 539 5 82 = 626 5 
project. 

Total of Unproductive | 256,827 | ` . 3,828 | 23,604 1,220 | — 285,471 4,175 
works. 
Grand total of Produc-| 3,312,828 | 74,404 | 482,767 | -10,873 | 3,888,872 | 53,029 





Norz.—(i) The area under * both seasons” 


(2) The areas in columns (3) to (7) include extent 


(3) Area of withered 
(4) Prepared by the Board of Revenue— 


























































































































































































































































































































































































































APPENDIX I. 59 
and unproductive works and the value of crops raised thereon for fasli 1332 (1922-23)—cont. 
Value of crops. 
Paddy. Ragi. Other crops. Tota). 
Area Estimated _ Area Estimated Area Estimated Area Estimated 
irrigated. value. irrigated. value, irrigated, value. irrigated. value. 
(9) (10) (11) (12) (13) (14) (15) (16) 
ACB, RB. ACS. EB. ACB. ES. ACS. RS. 
286 27,317 4 324 159 792 449 28,483 
12 1,537 129 17,659 10 30 151 19,226 
138 3,998 157 15,518 102 2,000 397 21,516 
784 58,40€ 1,198 66,605 236 ' 5,590 2,218 1,80,599 
231 23,218 109 7,553 458 12,577 798 43,848 
443 50,189 184 14,016 228 9,120 886 73,826 
766 63,599 193 15,829 11 550 970 79,978 
680 56,114 1 134 11 170 692 56,418. 
1,801 83,116 1,870 72,865 914 81,478 4,085 1,88,119 
5,811 6,17,830 653 40,670 1,328 21,812 7,792 6,80,312 
475 68,981 60 5,587 242 3,620 777 68,088 
| 6,104 548,888 2,266 1,53,981 937 35,609 9,307 7,38,563 
Set 73,483 717 49,365 119 2,965 1,547 1,25,813 
CoO Se — — — —— 1 —— — o — geg — —— re | 
5 522 Sr e 134 6,570 139 7,092 
e 3 96 x 3 96 
23,770 25,41,083 107 7,083 31,428 10,97,307 55,305 |, 36,45,4783 
18,217 19,32,966 4,959 3,68,077 9,019 3,04,503 32,196 26,05,546 
41,987 44,74,049 5,066 3,75,160 40,447 14,01,810 87,500 62,501,019 
| 56 3,042 92 4,401 556 12,000 703 19,443 
i 2.686 2,26,650 358 24,721 1,410 ^ 92,121 4,454 | 3,43,492 
10,008 10,47,731 488 36,557 496 93,206 10,987 11,77,494 
11,952 12,84,641 298 26,129 517 90,024 12,767 14,00,794 
580 69,699 4 116 42 4,453 626 74,267 
220,699 1,56,02,324 13,974 9,44,701 50,72 20,36,584 285,293 |  1,85,83,609 
3,620,050 | 35,22,76,621 69,374 52,74,424 194,480 |  2,26,87,110 3,883,904 | 38,02,38,165 





is included under first and second crops. ' 
under * withered orops * and exclude * waste charged ?. 


orops == 4,468 acres. 


“vide B.P. No. 84, dated 20th November 1923. 
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60 APPENDIX I. 


E-IV.— Comparative statement of irrigation and rainfall in the- 
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Gen Leg —— Area ot 
Of the civil districts. Works supplying irrigation. Oisaiable peasant 
area, estimated 
| commanded ¡ as annually 
ROTE Y by the irrigable 
Civil districts. Total Culturable | Cultivated irrigation by the 
VAS MEPR area in area in No N works in works as 
I MEUS acres. acres. : d: column (6) | speeified in 
in acres. column /6) 
in acres. 
(1) (2) (3) (4) (5) (6) (7) (8) 
f 1 |Ganjàm minor rivers 64,000 59,000 
: he system. 
Ganjam ` .. |} 3,094,910] 1,986,986 | 1,780,781 2 |Rushikulya system .. | 142,000 106,000 
3 Minor works va 2 124,775 125,775 
Total .. 331,775 290,775 
Vizagapatam. 2,923,546 1,866,792 | 1,628,068 1 | Nagavalli river projest .. 31,200 26,000 
Agenoy division | 12,698,659 4,703,077 | 1,650,375 2 | Minor works dx P 89,421 89,421 
‘Total 120,621 115,421 
1 | Godavari delta system ..| 399,252 | 356,329 
Godavari ek 1,608,441 1,173,035 1,017,054 f 2 Minor works y 79,083 79,083 
Total .. 475,336 435,412 
(| 1 | Kistna delta system is 543,000 481,000 
2 | Godavari delta system .. 565,000 434,000 
3 | Divi pumping system  .. 80,000 40,000 
Kistna LE 3,594,540 2,875,538 | 2,061,920 4 | Muniyeru project eS 13,024 10,000 
| 5 | Peddanayudu tank of 726 210 
Chennaraopalem. 
L 6 | Minor works i 25 49,716 49,716 
Total e | 1,261,466 964,926 
f| 1 | Kistna delta system ve 357,000 305,000 
2 Bhavanasi tank ga 2,448 841 
3 | Dondapad bank xa 2,880 1,930 
Gantar " 3,682,423 2,197,656 | 2,396,732 4 | Atmakürtank  ., 1,160 1,160 
5 | Jangamaheswarapuram 960 960 
tank. 
L 6 Minor works - "M 20,721 25,727 
Total ..| 390,175 335,618 
( 1 | Kurnool-Cuddapab canal. 319,869 103,743 
| 2 | Venkatapuram tank , 1,700 215 
3 Cumbum tank Ce 6,000 5,980 
Kurnool*  .. 4,816,132 2,240,830 | 2,055,8344 4 | Markapar tank .. Se 1,700 1,583 
5 | Siddapur tank Ss 2,800 800 
| 6 Kocheruvu tank .. vs 1,026 148 
L 7 | Minor works e - 44,328 44,328 
Total .. 377,423 146,797 
Bellary * EN 3,649,424 3,010,704 | 2,266,654 o Minor worka uc 55,387 55,387 
1 | Yellanur tank si Lon |. 1,42 
Anantapur 4,281,877 | 3,289,822 | 1,681,266 | 9 | Minor works f 159.189 152,189 
Total n. 153,830 153,631 
( 1 | Kurnool-Cuddapah canal 37,700 19,676 
including Chepad 
| channel. 
‘Cuddapah .. 8,724,695 1,985,044 1,103,181< 2 Sagiléru system .. "- 26,576 4,664 
i 3 | Nagavaram  anieut and 894 894 
| supply channel. 
L 4 Minor works Ke AS 105,030 105,030 
Total ., 170,200 130,264 
E 1 | Pennér river canale system, 190,000 147,274 
] 2 Mopad project : 12,600 12,500 
| 3 | Ponnalortank .. e 1,973 1,000 
A dram-Bi 
RTE y 5,103,058 2,089,187 | 1,353,1254 4 Fee ram-Biraperu 1,000 961 
| 5 | Yeror tank e : 1,236 1,148 
6 Hajipuram tank Se 2,900 100 
L 7 Minor works E 137,482 137,482 
Total .. 347,001 301,060 
( 1 | Palar anicut system T 24,102 24,102 
2 | Chembrambakkam tank ., 24,478 18,000 
| 3 Vallür anieut system  ., 6,794 6,216 
s , Ke 1.963,711 1.141,504 | 1,006,014 4 Cheyyar anicut system .. 540 494 
Chingleput po ED: Ones 5b ) Madras water-supply and 10,165 9,852 
| irrigation system. 
L 6 | Minor works .. oe 558,996 358,996 
| Total .. | 125,075 | 416,66^-- 


A EE M M ER 


* Excluding Feudatory States. 
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APPENDIX I. 6r 


Madras Presidency for the revenue year ending 30th June 1928. 





















































































































































































































































































Ares irrigated in acres. Rainfall in inches. 
Revenue year ending 30th June 1922. Revenue year ending 30th June 1923. 
n e a a a a a a a e 
Kharif, Rabi, er Kharif, Rabi, 1921-22. | 1922-23, 
I Crop. II Crop. Fom I Crop. Il Crop. Total. | 
(9) (10) (11) (12) (13) (14) (15) (16) 
64,046 7,423 11,469 63,837 7,000 70,337 
106,940 1,294 108,234 106,318 1,141 107,454 89°72 40-08 
120,123 9,139 179,262 120,814 5,350 126,164 
291,109 17,856 808,965 290,464 | 13,491 303,955 
23,074 1,407 24,481 23,224 1,110 24,334 
83,921 11,160 95,401 69,046 7,704 76,750 } 37:36 85:72 
107,015 12,867 119,882 92,270 8,814 101,084 
346,963 63,323 409,686 351,239 55,538 406,877 
- 71,826 5,199 77,625 51,254 2,659 53,913 ] 38'68 34:29 
418,189 69,122 487,911 402,593 58,197 460,790 
417,555 1,464 419,319 431,719 1,690 433,409 |) 
385,996 158,351 544,847 401,877 181,309 532,686 
39,904 1 39,905 37,638 1 37,689 | 
6,141 is 6,141 6,169 2 6,171 |* 4815 34°61 
138 M 133 137 . 187 | 
46,443 2,946 49,389 33,055 814 33,869 |) 
^ — 890,472 162,762 | 1,059,234 909,995 133,816 1,043,811 
306,451 - 675 507,128 313,068 1,818 314,886 |] 
449 173 615 290 117 407 
94 94 161 161 | 
556 Ba 636 we ee > 84:86 33:89- 
287 1 288 449 449 | 
21,512 1,087 22,599 20,881 991 21,872 |] 
329,912 | 2,016 331,358 334,839 2,926 337,765 
40,187 — 7,440 47,627 18,166 7,139 65,305 |^ 
154 157 3 | 
9 2,262 6,711 5,568 8,770 9,338 |! l " 
WE "781 2,218 1,370 177 1,547 d 22:89 21:02 
"235 255 vie St | 
SE 49 169 96 43 139 || 
40,826 8,053 48,879 37,830 4,952 42,189 |] 
"TT aos | 18,88 | 105,446 93,033 15,481 108,514 
49,208 | 14,290 63,498 45,966 9,673 55,639 91-52 19:24 
^ 302 | 123 885 687 16 703 Di 
"e 39,892 173,852 114,301 27,770 142,071 26:67 17:29 
134,292 40,08. | 174,237 114,988 21,786 142,774 
^ 85,148 7,217 | 42,960 35,608 4,822 99,999 | 
a 2.681 6,809 3,865 338 4,203 |& 30-49 98°61 
RER 482 1,077 589 188 717 | 
97,318 35,804 138,182 94,999 22,669 117,568 |] 
137,949 46,084 | 184,088 135,121 27,517 162,638 
37,838 188,141 150,746 17,589 168,285 |) 
M "489 2,048 1,695 523 2,218 || 
652 187 839 657 178 535 || 
781 13 794 946 49 "m 34:57 40-02 
5 3 1,061 692 ; 692 
SC 9 450 577 121 | 788 || 
194.717 14,176 138,893 130,369 15,096 145,165 |) 
979,511 52,715 | 882,226 | 285,781 33,482 319,263 
uus ra »a24 | 22.564 90,408 10,074 30,482 |) 
e dog 18,273 12,675 3,515 16,180 || 
1.487 293 4,710 4,924 102 4,426 
"391 111 502 449 356 g05 fS 60-22 6445 
6.716 2,965 9,740 7,039 3,960 10,999 | 
J 
328,856 97,905 426,261 381,439 135,166 466,605 |) 
371,964 110,076 - ~~ 482,040 376,934 163,173 529,507 | 
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E-IV.—Comparative statement of irrigation and rainfall in the 











































































































































































































t vil districts. d E EE Aroa at d 
Of the civil districts Works supplying irrigation. Culturable | ` present 
urea estimated 
commanded | as annually 
pie ei by the irrigabl 
Civil districts. e A Chee ee 
Civil districts. | tal area | Cultarable | Cultivated irrigation | by the 
in acres area in area in No. Name. works in works as 
] acres. acres, column (6) | specified in 
in acres. column (6) 
in, acres, 
{| 1 | Lower Coleroon anicut 86,000 | 84,244 
system. 
2 | Shatiatope anicut system. 43,965 34,025 
8 | Vriddhachalam anicut 16,359 8,829 
- a 9 system. , i 
South Arcot 2,693,098 | 1,837,714 | L619,9954 | ^, | Mehamattar anicut system 10,651 4,556 
5 | Tirukkoyilúr anicut 45,977 30,951 ' 
system. de 
6 | Pelandorai anieut system. 16,677 12,837 
( 7 | Minor works 307,171 307,171 
Total $20,808 482,615 
| 1 | Palar aniout system ` .. GE eee. 
2 |Uheyyár do. 28,921 59 
North Arcot .. | 3,170,935 | 1,703,107 | 1,406,126 $ Priney d$ 23 824 22462 
| 4 Minor works M - 233,098 233,098 
Total .. | 366,773 332,095 
On: A ee 1 | Poiney'anicut system — .. T es 
Chittoor 3,590,516 | 1,791,671 756,961 | Bey Meares dee pid TTE 
Total ..| 115,043 115,043 
e Se ] | Barür tank 12 T" 6,887 6,887 
‘Salem | 4,423,917 | 2,542,632 | 1,832,768 | Llc Cv EL as 112708 
Total .. 119,595 119,595 
1 | Tadapalli channel E 16,000 15,000 
: TP à 2 | Arakkankóttai channel .. 6,000 4,750 
Coimbatore 4,633,298 | 2,924,258 | 2,244,685 EE o 15,000 12,000 
| A | Minor works RW SS 69,402 69,402 
Total 106,402 | 101,152 
{| 1 |Cauvery delta system — .. 44,667 44,008 
. | 2 | Nandiyar channe) Sa 9,480 6,620 
Trichinopoly.* | 2,764,767 2,151,742 1,523,003< 3 | Panjapatty reservoir pro- 900 300 
| ject. 
L 4 | Minor works 159,011 159,011 
Total .. 214,058 209,939 
1 | Cauvery delta system 864,867 856,918 
^Yenjore — ..| 2,888,158 | 1,728,460 | 1,483,429 || 2 |l mean. on "iert TED ToS 
| 8 | Minor works - m 35,200 85,200 
Total .. 980,300 ,| 965,803 
1 | Periyar system  .. .. | Not known. 143,000 
Madura ` ..| 3,157,877 | 2,102,898 1,461,966 { e E SE SES |." 3M ae 
Total 134,254 | 277,254 
-Mamnad oe 1 2,144,086 1,788,016 3,502,598 .. | Minor works us ks 36,342 26,543 
1 Srivaikuntam anicut 33,500 23,014 
" system. 
Tinnevelly .. | 2,767,405 1,905 ,021 EN 9 | Marudúr anicut system .. 17,920 17,920 | 
L 8 | Minor works à 179,526 179,526 
Total .. 230,916 220,460 
A Total of productive and 4,274,603 3,561,860 
‘Grand tota) ,, | 82,875,268 |51,035,694 | 35,241,872 unproductive works. 
| .. | Total of minor works .,| 2,654,889 | 2,654,889 
Total .. | 6,929,392 | 6,216,249 


D 


3 j ; gege 


* Exoluding Feudavory States. 


Prepared by the Board of Revenue — 


APPENDIx I, 


‘Madras Presidency for the revenue year ending 30th June 1923—-sonz. 





Area irri 


gated in acres. 





f 


Revenue year euding 30th June 1922. 





Kharif, 
1 Crop. 


9) EO) 
83,296 


30,096 
8, 198 


4,541 
23,405 


17,335 
977,213 





442, 114 


noris em pm aer 
D 





ee neg 


48,040 
19,139 
18, 556 
202 2323 


— | M 


288,068 


— a—UÁ— — 





1,141 
83, "958 





55,899 





3,282 
E 189 


V ————— rt M— — MÀ 


102,471 


— 





15,059 
4 "506 
11, "966 
66, 294 
97,825 
45,369 

6,501 

497 


— 





144,607 


EE Pe M 


196,874 





813,079 
23,001 


67,554 ` 








903,634 


—— ee 





127,460 
117,535 


244,995 


—— 





31,041 


43,639 





17,091 
169,228 





209,958 


———— 


3,327,606 
2,380,192 





5,707,798 
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Rabi, 
11 Crop. 


(10) 
5,885 


6,648 
'303 


442 
6,310 


517 
68,081 





87,026 


13,825 
11,218 

4.496 
04,120 





94,259 


Na ELIAS 


456, 


27,284 


Se —Ó —À— 


27,740 


1,260 
33, "807 





34,867 


me 2 


1,850 
"530 
9,766 
21,345 


33,491 





18,920 


2,396 
308 


61,447 





88,071 








14,065 
89,019 


119,597 





634,900 
656,470 


8 |; Kbarif Rabi 
Total. I Cron. 11 quu : 

(11) (12) (13) 
58,831. 83,815 6,042 
36 Ja 30,472 6,034 
8,501 8,120 684 
4,983 4,732 407 
32 7115 26,132 5,442 
12,852 12,410 321 
345, 304 289, 579 104,198 
929 29,780 - 455,320 124.034 
61,860 54,111 19,110 
30,367 20,343 | 14,083 
23,052 20,250 4,763 
267,043 214,025 91,147 
38282: í 327 308,729 129,108 
1,897 1,446 4:6 
111,242 91,677 27,480 
113,159 93,122 27,916 
4,542 3,216 1,242 
132,796 100,244 34,645 
137, dd 20 460 | 35,887 
16,909 14,496 1,944 
5, 036 4,521 £954 
21,732 11,871 10,138 
51,639 E 620 20,093 
131,316 97,507 82,024 
61,289 45,492 20,126 
8,897 6,474 2,411 
805 544 82 
205,954 148,801 65,124 
279,945 201,371 | 88,043 
879,990 815,889 71,635 
23,828 23,947 1,051 
71,835 68,592 9,938 
975,653 907,428 82,626 
173,033 127,698 47,041 
192.777 — 122,141 38,746 
"326,810 249,839 85,786 
44,934 84,506 13,174 
40,152 23,019 * 19,116 
31,156 17,146 15,266 
258,247 171,036 103,921 
329,555 | 211,801 138,302 
3,861,915 3,387,232 501,140 
3,036,662 2,357,235 141,009 
6,898,577 5,744,467 1,242,149 


1,190,779 
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-yide B.P. No, 84, dated 20th November 1923. 


Revenue year ending 30th June 1923. 













































































ER ES. 











— DM —À 


‘Total. 
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89,887 


8,804 


37,106 
5,139 
31,571 

| 12,767 
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579,354 
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1,881 
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121,038 
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4,158 
134,889 


139,347 





130,131 
65,618 
9,185 
626 





213,985 


ta 


289,414 
887,524 
23,998 





78,530 


990,052 








174,739 


j 160,836 








335,625 





32,412 
274,957 





350,103 


— —— «D M o gengen 


3,588,372 
3,098,244 


6,986,616 
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Rainfall in inches. 





1921 -22 
(15) 

| 
i 
> 3933 
I 
J 

39-15 
] 31:35 
| 36°18 
qe 
J 
| 
e 31:57 
| 
J 

40:28 
1 

36-24 
] 

28-26 
1 
~ 28°87 
j 


| 34°60 


1922-23. 


64°41 


42:29 


39:06 


10:061 


83:73 


41:33 


58:55 


47-78 


45:82 


43°14 


39°31 
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APPENDIX I. 


R-I.— Statement showing the water-rates per acre which were in force under productive 
and unproduetive works in the Madras Presideney during the year ending 30th June 1923. 





Description of orop. 


Godavari and Kistna 


(except 


aniouts 
Government 


dry 


lands on which the 
differential water- 


rates are levied), 
pumping 


system. 


Divi 


Periyar system, 


Bhavanasi tank, 


Venkatapuram and 
Siddapar. 


€ — MÀ Án" 


—— mm 





1. Single wet crop X: ge . 
2. Eecond wet crop E s SR 


3. Heoond wet crop (if compounded for two 
crops for a term of not Jess than five 
years). 

4. Second dry crop on irrigated land excapt 
where the landholder has compounded 
under clause 3. 

5. For sugarcane, betel and other garden 
produce reviaining on the ground for the 
time of two eropa, 

6. For sugarcane, dete) and other garden 
produce remaining on the ground for tho 
time of two crops if compounded for a 
term ofnot]less than five years. 

7. For a dry crop, whether first or second grown 
on land for which irrigation has never 
been supplied or having been once sup- 
plied hae been since discontinued. 

8. Fora third irrigated crop (wet) .. 

9. Do. ry) e > 

10. Dry crop systematically irrigated .. à 

11. The charge for a single wet crop when the 
Collector considers the supply of water to 
be preearious. 

12. Becond wet crop in the case of zamindari 
and inam lands. 

13. Second wet crop in the case of zamindari 
and jnam lands where the oultivator has 
compounded for two orops for a term of 
not less than five years. 

14. For sugarcane, betel and other garden 
produce remaining on the ground for 
the time of two crops. 


16. For sugarcane, betel and other garden 
produce in zamindari and inam lands re- 
maining onthe ground for the time of 
two crops. 

16. For sugarcane, betel and other garden 
produce in zamindari and inam lands 
remaining on the ground for the time of 
two crops, if the cultivator has compound- 
ed for a term of not less than five years. 

17 to 20. Nil T a ae we dë 

21. For a first dry crop systematically irrigated. 

22, For a second dry crop systematically irri- 
gated. 

23. Fora first cr second dry crop occasionally 
irrigated. 

24. Specia! crops like onions, sweet potatoes, 
chillies, tobaseo (the same as for a dry 
crop systematically irrigated). 

25. Mango topes, coconut topes and other tope 
plantations— 

(a) if they take water for a term of two 
wet crops. 
(6) In other cases T 


en en E 


Hi Com hs 
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pius half 
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7 8 0 
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10 0 0 
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5 0 ob 0 


3 


8 0 Olli 
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5 0 0 


RB. A. 


iU 
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P.|RB. 


019 
0| 4 


o o oo 
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Kal 
ek 
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oo 





016. 4 O11 


02 1 03 


16 


ool 


* Other systems (in 


here 


differential water- 


tracts w 


the 


Dé 


rate system does 
not prevail). 


—— A D RM 1$ ———MÓÁ — MH — n 


Nors.— When the water used for irrigation cannot be obtained without raising it by baling or by some mechanical 
eontrivance, a deduction of one-fourth of the water-rate will be made. 





—— E ain DO DIO A e a d a 


Charge for 


* First crop on dry land. 





1. Wet  .. e x "T .. | Wet 
2. Do. - ; A 

3. Do. à» es 2s x3 A 

4, Dry, eystematically irrigated ] Wet 
5. Do. Se 

6. Do. ne 

7. Dry, BEE irrigated .. -. | Web 
2. * .. ae 

9. Do. l és Sé 


Second orop on dry land. 


.. | Dry, systematica 


Dry, systematica 
Dry, occasionally irrigated . 


lly irrigated 
Dry, occasionally irrigated 


Jy irrigated 


Dry, systematicall 
Dry, occasionally irrigated 


y irrigated 


*. 


—— 


to to M Co co com iR o El 


do to co uo io a o E 


* 


200000000» 


First crop.) Second crop. 
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Prepared by the Board of Revenue—vide B.P. No. 74, dated 20th October 1923. 
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Total 

charge. 
ES. A, P. 
6 0 0 
5 8 0 
5 0 0- 
5 8 0 
5 0 0 
48 0 
5 0 0- 
4 8 0 
i 0 a 
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Appendix A.—Statement showing the financial results of irrigation under productive and 
unproductive works for fasli 1832 (1922-28). 
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66 APPENDIX I. 
Appendix A.—Statement showing the financial results of irrigation 
A ——— P———Á———o— AAPMEIREA 
Ares charged as irrigated and area irrigated free of charge, 
First crop. | Second crop. 
| — T 
Systems. à A A 4 
de KE BD E 
E E E E 
H a , ; = 
"d E ZS = 3 BS 8 
o az” E or uU E 
(1) (2) (3) (4) (5) (0) (7) 
i ! 
A. IRRIGATION WORKS. | 
| ACS. ACB. ACS. ACB, ACA. ACB. 
(1) Productive Works. , 
1. Ganjam minor rive. system 51,260 13,242 64,502 T 7,001 7,001 
2. Godavari deliasystem — .. si 156,150 615,958 772,108 ^ 186,940 186,940 
2 Tica delta system ae ae 70,710 685,288 765,998 : 3,523 3,523 
4. Divi pumping system ge set 9,900 27,855 87,155 . L1 
5. Penner river canals system T 99,080 58,249 157,329 1,050 16,491 17,541 
6. Arakkankottai channel es 2,730 1,818 4,548 10 444 454 
7. Tadaps)li channel.. d e 9,990 5,177 15,167 170 1,774 1,944 
8. Kalingarayan channel ` is 8,300 8,664 11,964 8,350 1,783 10,133 
9. Palar anicut system os ER 53,890 26,619 80,509 10,070 13,543 29,613 
10. Chembrambakkam tank . Ps 11,370 1 ,887 13,257 1,160 2,410 3,570 
11. Vallur anicut system vi T 4,030 1 "176 5,206 10 125 135 
12. Poiney anicut system e vs 15,550 T, ,550 22,100 2,500 2,099 5,199 
13, Cheyyar anicut system .. vs 14,960 6,958 21,919 1,030 12,809 14,439 
14. Tirukkoyilur anicut system P. 16,080 10,993 27,078 30 5,412 5,442 
15. Shatiatope anicut system.. 7,160 24,906 32,066 : 6,934 6,934 
16. Mehamattur anicut system e 990 3,828 4,818 ' oe 407 407 
17. Vriddhachalam anicut system .. 2,430 5,985 8,415 is 684 684 
18. Lower Coleroon anicut system .. 44,760 64,502 109,262 170 6,923 7,093 
19. Cauvery delta system .. dé 145,850 149,021 894,371 34,080 58,108 92,488 
20. Nandyar channel system ss 4,680 1,927 6,607 1,570 1,141 2,711 
21. Periyar system — .. i 65,000 65,199 130,799 16,100 30,941 47,041 
22. Srivaikantam anicut system T 14,580 10,992 25,572 5,850 13,265 19,115 
23. Marudur anicut system .. HE 17,020 547 17,567 590 | 14,676 15,266 
Total of productive works ,,| 1,426, ue al 81,793,341 3,219,911 89,340 | 388,384 477,074 
— cora — e 0 — e 
(ii) Unproductive Works. 
24. Rushikulya system - i5 T 58,100 49,144- 107 844 Se 1,142 1,112 
26. Nagavali river project .. bÀ 10,600 13,976 24,576 5,200 | — 4,090 1,110 
26. Muniyeru project . 600 5,570 6,170 A 2 2 
27. Peddanayudu tank of Chinnarao- ` 137 137 ju a, de às 
palem. 
28. Jangamaleswarapuram tank  .. 150 610 160 7 — 7 SN 
29. Atmakur tank we sa ae s 742 142 e MP EN 
80 Dondapad tank  .. m , m 151 151 Ea En SÉ 
31. Bhavanasi tank pe Si i 291 291 Bed 117 117 
32. Mopad project Us ts "A 1,695 1,695 - 523 523 
33. Hajipuram tank , ix A E 164 754 : 121 121 
34. Ponnalur tank  .. dá M GA 738 738 S 178 118 
36. Anamasamudram-Biraperu tank, , 900 104 1,004 80 — 55 25 
36. Yerur tank . a 23 80 110 850 2 - 2 » 
37. ragilerusystem  .. "m 8,900 98 3,998 700 — 8h29 398 | 
88. Cumbum tank  .. sis e 4,850 797 5,647 2,670 1,100 8,770 | 
89. Markapur tank  .. T èi 450 953 1,403 50 127 177 
40. Yellanur tank D : 887 887 n 16 16 
41. Kocheruyu tank .. iw i 182 — 44 138 50 — 7 £3 
42. Biddapur tank i T Es No irrigation 
43. Nagavaram anicat and supply 452 156 608 235 — 47 18 
channel. - 
44. Venkatapurain tank PN is 53 43 10 1 -— 1 "- 
45. Kurnool-Cuddapah canal re 6,643 70,848 77,486 ; 10,820 10,820 
45A. Chepad channel e o oa 1,406 5,862 7,268 56 585 641 
46. Barur tank. 1,830 2,257 2,5687 430 812 1,242 
47. Madras waters supply m irriga- 5,630 1,954 7,584 780 3,1%0 3,960 
tion system, 
48. Pelandorai anicut system.. i 2,120 10,703 12,823 100 229 329 
49. Panjapaiti reservoir project .. oe 544 544 82 82 
Total of unproductiye works  .. 97,446 170,249 267,695 10,361 14,463 24,824 
Grand total of productive and | 1,524,016 1,963,590 3,487,606 99,701 402,797 502,498 


unproductive works. 


1 
' 


Prepared by the Board of Revenue-— 





Apranpex. I, 


ander productive and unproductive works for fasli 1882 (1922-23). 
GE AMEDEO C a EM 
‘Indireot receipts. 





Direot receipts. 


n E Ta Ta la 15. ee 
^ Sa [LS 
a > ae 
gd o o ao 
S o Ya g B 
c5 2 BS 
gq = "d 
Saga T g + > 
ERE o. E 
S DS oq 
o Pü OD Do 
E o a 
8) 
RS. RS. 
2,306,187, 1,062,169 3,114 
49 36, 379| 39,29,566| 42,346 
45, 63 ,729 36,75,728| 49,945 
2, 06; 973, 2,06,973 ag ` 
d ei 1118 8,11,087 4,968 
42, 862 36,154 ge 
1,59,186 1,36,891 | 
1, 46 ,569| 1,229,033 38, 
4,07,390| 3,608,241] 2,049, 
E ,761 55,448 125 
11 "501 7,053 223 
1, 12, 913| 1,649,022 326 
1, 58, ,281| 113,670 416 
1, 78. 917]  1,32,305 118 
2, 08, 666 1,140,884 
36, 956 25,706 
53. ,082 38,520 15 
8,00, 590 5,02,881 294 
55, 14, '858 43,51,709| 10,840 
30, 221 23,178 207 
11,23,749| 9,70,444 3,850 
2,78, "502 2,986,638 1,159 
2, 4T, 682}  2,14,460 285 
2,05,85,583/1,63,75,508 





TT 


3,76,692| 2,654,769 1,443 
128,956] 1,04,204| 1,453 
24,830)  24,436|» .. 
514 644|  .. 
3,674 2,475 753 
3,551 2,864| 2,776 
497 497|  .. 
2,404 2,404 342 
11,238; 11,238 
4,194 3,516 46 
5,939 4,675) |... 
4,580 4,073 1 
4,829 3.610) 1,876 
19,524, 17,210 4,588 
49,147] 37,596 15 
5,399 4,865] .. 
4,451 3,905 666 
. 1,006; 890 219 
in fasli 1382. ` 
3,826 3,206; 
163 142 160 
3,57,901|  3,27,470 333 
39,255) 36,336] .. 
26,558, 22,084 143 
38,913| 29,885 488 
18,702] 56,690 13 
2,333 2,333 
. 11,90,946/ 9,61,896| 15,104 


Ën | TA, 
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Net reyenue due to 
irrigation 


„59.055 


3 87,310 
96, 


oo — Se e 
Xo to 00 c 
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3,56, 199 
55,323 


33,510 


Deduct portion due 


to old irrigation 
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ES 
95,000| 64,058, 
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due to the | 


Inorease of revenue 
ineurred 


Inerement of land 


1,24,000| 37,683,310 
71,000 

2,656,000 
76,000 60, 894 
35,000 43, 997 

1,25,000| 2, 31/199 


39,323 
2,380 
70,696 
74,254 
72,187 
1,26,876 
21,706 
35,010 


5,02, "587 1,55,000, 3,47,587 
43,40, 863 34, 00.060]  9,40,863 
22,971 17, 000 5,971 
9,66,594 2 04, 000} 7,62,594 
2,35,17¥ "79,000 1,566,179 
2,14,175, 1,15,000 99,176 





————À 


€ 


2,603,316 
1,02,751 
24,436 
644 


1,722 
(9 


497 
2.062 
11,238 
3,470 
4,675 
4,072 
1,734 
12,822 
37,681 
4,865 
3,239 
671 


3,206 


= g 
3,27,187 
36,335 
21,941 
29,397 


58,077 
2,338 


9,46,792] 2,19,127 


— 





36,54, 783, 

20,300) 1,78 ,660; 

5,50,719 

19,000 — 17,754 
| 


—— 





1,28,636/1,62,46,922/50,31 800/1, 12,15,122 





ted 


67,000! 1,860,816 
37,400} 65,851 
2,5001 21,936 
e 544 
500 1,222 
79 
i 447 
E 9.062 
B 11,238 
m 3,470 
e 4,675 
3,600 472 
425 1,309 
17,800| — 4,978 
30,000 7,581 
2,130 2,730 
he 9,239 
980| — 309 
2,266 950 
164 — 172 
28,285]  2,98,852 
7.587| 28,748 
4,500 17,441 
11,000| - 18,397 
3,000] 53,677 
ii 2.338 
7,27,665 


assessment due to 


aa 


e. 


te 


— RN o eg 


2,17,76,529/1,73,937,464| 1,43,740/1,71,93, eg ,50,927|1,19,42,787 


vide B.P. No. 74, dated 20th October 1923, 
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gh 


waste lande brou 
under irrigation 





551,884] 63,054) 1,43,257 


of 


revenue 
miscellaneous items. 


rs 
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ceeds of tankbed 


Interest on sale pro- 


waste 


and other 


lands 





Total 


Total ef 
columns 
“de: and 




















RS. ES. RS. Ra. ES. 
6,536,  738| .. 7,324 71,979 
1,80,507| 8,161)  3,481|1,92,149| 39,55,459 
99,046 16,703] 19,399) 1,35,148| 36,89,931 
2°148| 4,086| 47,378} 63,602) 2,32,262 
43,385| 3 "711! 18,123} 80,219]  6,10,938 
"354 56|  .. 410 18,164 
2,861 39 : 2,900 63,794 
419 Bi .. 433 44,480 
15,486|  320|  1,099| 16,815)  2,48,014 
849 59 : 908 40,231 
1,067 7 ; 1,074 3,404 
5,281| 131 49| 5,461 76,157 
3,196) 104 52) 3,352 77,606 
3,986 76 3,362 75,649 
14,8.1] 318 15,209} 1,42,085 
28 23 51 21,757 
277 17 294 80,804 
51,192| 318 51,510]  3,99,097 
1,07,501| 10,571 1,18,072| 10,58,935 
36 18| .. 54 6,025 
6,8941 4,040| 40,746] 52,589] 8,156,174 
1,423} el .. 1,490]  1,57,669 
228 42 270 99,445 
5,46,956| 50,569} 1,25,232] 7,22,737| 1,19,37,859 
3,122| 236) 1,214] 74,572) 1,90,888 
1| 1,092) 12,096) 13,189 78,540 

2| 68) .. 60 21,996 

d ‘ 544 

in . m e 1,222 
2 è ; 79 
1 2 ; 3 500 

. : 2,062 

: 13,274) 3,274 14,512 
» 15] . 15 3,486 
.. $ 4,675 
e no. 1 473 
: 64| . 64 1,378 
: ao. 4| — 4,974 
443 18| .. 461 8,012 

lj e 1 4,736 

i 464 464 3,703 

— $09 

is m 950 

T T T : — 172 
496| 926 157|  1,579| 3,00,431 
361 26 4 381 29,129 
86| .. 435 47) 17,912 
441 21|  .. 462 18,859 

55 21 ; 76 53,753 

e ; 381 381 2,714 
4,948} 2,485] 18,025] 25,458 7,53, 123 


p 





1,48,195/1,26,90,982 
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APPENDIX II. 


Statement No. 1 
A ELO REC EDD CLR GE CDD CC CR E CRM PC CN M CN RC M E Ec C 
Net receipts, direot and indirect. Gross indirect receipts. 














1922-1923. 1922-1923. 
Systems, 
Actuals, Actuals, : 
1921-22 . 1921-22, i 
^ Revised Revised 
estimates, | Aotualo. estimates, | Actuals. 





i 
(I) Probvcrive Worxs. RS. R8. ES. B8. ES. 
1. Ganjam minor rivers system e 68,218 69,000 67,810 7,924 7,924 7,324 
2. Godavari delta system .. és 37,601,208 37,61 ,000 37,57,860 1,92,099 1,92, 099 1,92,149 
8. Kistna delta system T 84,01 036 34,05, "000 35,06,404 1,384,861 1,984,851 1,385,148 
4, Divi pumping system eg 2, 20, ,956 2, 15,000 2, 23, 018 48,899 48,899 53,602 
$5. Penner river canas system a 6, ,29, 017 5 "84, ,000 b, 81 047 60,068 60,063 60,219 
6. Arakkankottai channel .. T 17, 934 20, 000 17, 256 410 410 410 
7. Tadapalli channel T - 60 463 61,000 60,604 2,900 2,900 2,900 
S, Kalingarayan channel ., 40, oi 57, "000 42 "256 483 483 483 
9. Palar anieut system vx Si 1,53,703 1,57 "000 2,85, 664 16,738 16,738 16,815 
10. Chembrambakkam tank . - 46, 181 "46, 060 38. ,219 908 908 908 
11. Vallur anicut system .. "e 3 568 4,000 3, 234 1,074 1,074 1,074 
12. Poivey anicut System — .. es 60, ,669 72, Q00 72, 352 5,451 5,461 5,461 
18. Cheyysr anicut system  .. v 66,321 68,000 78, 728 3,352 9,952 3,352 
14. Tirukkoyilur anicut system E 72, 548 95,000 71 772 3,962 8,362 3,362 
15. Shatiatope anicut system. . 1,33 784 1, 13, 000 1,34 981 15,209 15,209 15,209 
18. Mehamattur anicut system =a 16, 490 16 900 "20, 669 61 61 51 
17. Vriddhachalam anicut system .. 26,199 26, ,000 28,789 294 294 294 
18. Lower coleroon anicut system .. 3,79, O12 3,79, 000 3,79, 142 51,510 51,010 61,510 
19. Cauvery delta system — .. vs 9,99, 196 10, 01 000 10, "05, 988 1,18, 072 1,19,892 1,18,072 
20. Nandiyar obannel system ; 5, 526 6, 000 5,724 54 54 
21. Periyar system  .. Se e 61,768 7,717,000 7,706,453 52 ht 55,796 52,580 
22. Srivaikuntam anicut aystem e 1,42,870 1 48, "000 1,49,786 1 490 1,490 1,490 
23. Marudur anicut system .. ve 90,905 op, 000 94, 473 270 270 270- 
(1I) Unpropuctive Worxs. 
24, Rushikulya system ee T 1,80,205 1,84,000 1,81,404 4,536 4,536 4,572 
25. Nagavali river system ., T 73, 878 84, ,000 75, 218 13, ,189 18,189 13,189% 
26. Muniyeru project . : 21 224 21 000 20 ,896 60 60 60- 
27, Peddanayudu tank of Chinnarao- CA 1 000 617 . T ee - 
palem. 
28. Jangamaheswarapuram tank  .. 979 1,000 1,161 is i v , 
29. Atmakvr tank — .. «à y 2,193 2, ,000 75 T i e 
30. Dondapad tank  .. $i e "356 415 8 8 ES 
31. Bhavanasi tank '.. SS T 4,780 E ,000 1,959 ; 
32. Mopad project... SR oe 12,643 18, 000 13, 950 "2, 298 2,298 '8 274- 
33. Hajipuram tank .. és vs 2,378 2, ,000 8,811 15 15 16 
84. Pornalor tank  .. 4, 469 4 000 4,441 DÉI T T 
35. Anamasamudram-Biraperu tank, | — 2,646 3, 000 449 1 1 1 
36. Yerur tank.. T Es i 2, '036 2. ,000 1,304 64 64 d : 
37. Sagileru system is i as 6, "997 6 000 xe ad. ,125 4 4 4 
38. Cumbum tank `.. gä GH e E ,408 4 "000 7 640 461 461 461 
39. Markapurtank ., i5 js 4, 525 2,000 2, 599 1 ] 1 
40. Yellanur tank e .. à 2 "882 3,000 3, ,541 12£ 124 464 - 
41. Kocheruvu tank .. : e. | — 204 -— ET T Vs a 
42. Siddapur tank ae 870 T 600 se a. ee oe 
43. Nagavaram anicut and supply 1,858 2, 000 902 .. $s T 
channel. 
44. Venkatapuram fank T 640 1,000 | — 163 : vii 
45, Kurnool-Cuddapah canal... T 2,14,084 2,060,000 2,85,417 1, 579 1,579 1,579- 
454. Chepad cbannel.. es a 27,204 96, 000 27 ,673 '381 381 981 
46. Barur tank .. " 16, 614 13, 000 17, 038 471 471 471 
47. Madras water-supply and irriga- 14 1734 15,000 17, 916 462 462 462° 
tion system. 
48, Pelandorai anicut system.. Es 49,549 60,000 51, 065 76 76 76 
49. Oo dp e NIU ANNE MN CNN. NEM reteryoir project .. 2, ,4T0 2, ,000 2,597 we T 381 
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REVIEW ON THE ADMINISTRATIVE ACCOUNTS OF IRRIGATION, 
NAVIGATION, EMBANKMENT AND DRAINAGE WORKS FOR THE 
YEAR 1922-1923 OF THE MADRAS PRESIDENCY. 


A pe 


Irrigation, Navigation, Embankment and Drainage works for which Capital and 
Revenue Accounts are kepf are classified into: (1) A. Irrigation Works; and (2) 


B. Navigation, Embankment and Drainage works, each of these being sub-divided 
into Produetive and Unproduetive works. 


Every irrigation, navigation, embankment or drainage work for whieh capital 
accounts are kept is, until ten years after the date of the closure of its construction 
estimate, classed as productive, if the net revenue anticipated from it appears likely 
to repay on the expiry of that period the annual interest charges on the capital 
invested, calculated at 4 per cent in the ease of works sanctioned before Ist April 
1919, at 5 per cent in the case of those sanctioned between Ist April 1919 and Ist 
re 1921, and at 6 per cent in the case of those sanctioned after the last-mentioned. 

ate. 


Conversely, if it is not expected to yield such a return it is to be classed as 
unproduetive. 


The revenue shown in these administrative accounts comprises besides the 
revenue collected by Public Works Department officers, the following receipts 
collected in the other departments:—(1) Water-rates, (2) land assessment from 
waste lands brought under euitivation, (3) assessment of miscellaneous items, and (4) 
interest at 4 per cent on sale-proceeds of waste or other lands up to the end of 


1924-1921 and at the average rate communicated annually by the Auditor-General 
on realisations after that date, 


2. The following table summarizes the financial and irrigational results of irri- 


gation, ete., works during the year 1922-1923 in comparison with those of the 
previous year 1921-1922. 





Total capital outlay Gross receipts (direct Working expenses 
(direct and indirect) and indirect) to (direct and indirect) 
——— to end of end of to end of 


1921-1922. | 1922-1923. | 1921-1922. 
(2) (3) (4) 





1922-1993. | 1921-1922.| 1922-1928. 
0) (8) (6) 


(1) 


RS. ES. RS. RS, R8. RE. 
A. irrigation works-- 


























i. Productive—In operation .. | 6,69,07,617 | 6,74,14,720 
" Under constrac-|  22,66,916 | 24,383,771 | }1,20,75,167| 1,23,43,752 | 33,80,019 | 34,23,046 
tion. 
Total .. | 6,91,74,533 | 6,98,48,491 
2. Unproductive—TIn operation .. | 4,02,46,88^ | 4,02,61,358 
vi Under construe- 1,21,£31 1,30,775 7,82,726 8,10,903 4,30,553 3,6t,£29 
tion. 
Total .. | 4,03,68,816 | 4,03,9%,133 


e 











B. Navigation, ete., works— S à 
2. Unproductive—In operation .. £3,47,251 93,47 ,251 81,329 75,937 2,59,888 21,81,118 


pL RR CUN ND E MERE AA ANNA AAA IMEEM 


BM UMEN a a -———Á A C c KL DC C C D CE M EC S CN C 


Percentage on capital 


Net revenue during outlay. 


Area irrigated. 


| 1921-1922. | 1922-1923. | 1921-1922. | 1922-1923 1921-1922. | 1922-1923. 


mi 1 (9 ao | ou (12) (13) 
A A o NO TES 
l RB. ES. ACB. AC, 
A. Irrigation NEE 
i. Productive—In operation 2 
ae Under construc- 86,956,148 89,20,706 | 12:56 12°77 21,66 ,765 21,81,675 
tion. 
9. Unproductive—In operation .. 
a Under" construct- | 3,652,173 | 4,146,474 0:87 1:11 1,82,301 1,84,712 
iion. 





2. Unproductive—In operation ,. | —1,78,559 | — 2,05,481 — 1:91 


B. Navigation, eto., works— | — 2°49 


poc—————————M——— — —— — p Ó— ru a P T er n riri e. e BT a I t WAT P a aae t Pea mae n ar P r 
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A. IRRIGATION WORKS. 


l. Productive. 


3. The Local Government have lately considered the cases in which a echange: 
of classification of works from ‘‘ Productive ? to “ Unproductive’’ or vice versa is 
necessary and ordered the re-classification of the eleven projects mentioned below ` 
from “ Unproductive.”’ to “ Productive ” with effect from 1922-1923 :— 


(1) Ganjam minor river system. (7) Chembarambakam tank. 

(2) Arkankotta channel. (8) Mehamathur anicut system. 
(3) Thadapalh channel. (9) Vriddachalam anicut system. 
(4) Kalingarayan channel. (10) Nandiyar channel. 

(5) Palar anicut system. (11) Marudur anicut system. 


(6) Vallur anicut system. 


4. The number of productive works in 1921-1922 was thirteen. Adding to these - 
the eleven works referred to above, there were 24 works under this class during the 
year under review. The total capital outlay (direct and indirect) to the end of the : 
year 1922-1923 on these works (including the Toludur Project under consideration) 
amounted to Rs. 6,98,48,491 (column 3), the gross revenue to Rs. 1,23,43,752 
(column 5) and working expenses to Hs. 34,23,046 (column 7). The percentage of 
net revenue on the capital invested was therefore 12-77, while the surplus revenue 
after paying interest charges of Rs. 22,03,637, amounted to Rs. 67,17,069, or 9:62 
per cent on the capital outlay. 


5. The total area irrigated by this class of works in the Presidenev during the 
year was 21,81,675 acres as against 21,606,765 acres in the previous year. 


6. The gross revenue realized during the year under review was Rs. 1,23,43,752 
against Rs. 1,20,75,167 in 1921-1922, the working expenses Rs. 34,253,046 against 
Rs. 33,80,019 respectively. The increase in the gross revenue was in the main 
due to increase in cultivation coupled with the absence of large remissions under 
certain works and to the introduction of re-settlement rates in the Vriddhachalam 
anicut system. There were, however, appreciable decrease under the Pennar river 
canal system and the Chembrambakam tank due to a decrease in the area of second 
crop cultivation. 


7. The only important work under construction during the year was the Toludur 
Project on which satisfactory progress was made. Out of the sanctioned outlay of 
Rs. 32°10 lakhs for the scheme, an expenditure of 24°34 lakhs had been incurred 
by the end of the year. 


2. Unproductive. 


8. There were 29 works exclusive of the eleven works mentioned in paragraph 8 
above. The majority of them are small tanks and in many cases the irrigation is 
stil in an early stage of development. The financial results of this class of works 
taken as a whole are seriously affected by the poor results of the Kurnool-Cuddapah 
canal, the capital cost of which exceeds 21 crores of rupees, yielding a net revenue of 
Rs. 170,216 only or:73 per cent on the capital outlay, the area irrigated being 
88,110 aeres. ` 


9. The capital outlay on this class of work amounted to Rs. 4,03,92,133 (col. 3), . 
the gross revenue to Ks. 8,10,903 (col. 5), and the working expenses to Rs. 3,64,429 
(col. 7), giving a net revenue of Rs. 4,406,474 or 1:11 per cent (cols. 9 and 11) on the 
capital outlay. The area irrigated during the year under review was 184,712 acres 
against 182,301 in the previous year. 


B. NaviGATION, ETO., WORKS. 


10. There are no productive works of this class in this Presidency. 


2, Unproductive. 


11. There are three navigation works in the Presidency. The capital outlay 
to end of the year under review on these works amounted to Rs. 93,47,251 and the- 
net revenue during the year to a minus figure of Rs. 2,05,481. 
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12. The receipts and working expenses in the following cases seem to call for 
notice :-— 


B. NAVIGATION, ETC,, Works. 


2. Unproductive, 








Buckingham canal. V edaranyam canal. 








Percentage Percentage 

Ton, Jisosinis Working | of working Receipt Working | of working 

ps expenses. | expenses to SES expenses. | expenses to 
| revenue. revenue. 
1918-19 D So bg m 87,457 ',96,751 224:97 639 9,499 1,486-54 
1919-20 £3 23 o. oe 81,784 2,76 ,0459 276-41 866 8,386 968-36 
1920-21 PES VERE 77,371 2,25 ,520 290-18 561 13,710 2449-19 
1921-22 PLC MM 78,869 2,46,499 312-54 569 12,902 2,267:48 
1922-23 OS 78814 | 269,843 | 365:57 547 10,764 | 1,967-82 


— 


While there has been a gradual decline in the revenue realized from the 
Buckingham eanal system, the working expenses have been on the increase year 
after year, In the case of the Vedaranyam canal again the amount of revenue has 
been insignificant in relation to working expenses :—— 


A. TRRIGATION WORKS. 


2, Unproductive, 











(MÀ 





| Siddappur tank. Venkatapuram tank. 
Via Percentage S Percentage 
d ; Working | of working - orking | of working 
Receipts expenses. | expenses to oon expenses. | expenses to 
revenue. revenue. 
SEEN NPLUR IT NO EUN SE TE EI. $ > 
1918-19 La 2 s ux ps - - i 877 |. - 
1919-20 e| > m > - 827 x e 471 : 
1920-21 Us ks e Em T 1.657 me 718 E 
1921-22 e es P ss 916 1,319 14399 674 2,214 32848 
1922-23 eg as es PA T 1,257 (à — 172 620 T 








—K. 








— o mt 


It is noteworthy that the working expenses during 1922-23 in the case of the 
Siddapur tank remained the same as in the previous year although the revenue 
realized was nil as against Rs. 916 in 1921-22. In the case of the Venkatapuram 
tank, on the other hand, there was a marked decrease m the working expenses. 

13. As stated in paragraph 3 above, the initial classification of the works as 
‘ Productive’? and * Unproductive’ has been fixed by Government in respect of some 
works with effect from 1921-22 and of others with effect from 1922-23. Aftera 
lapse of three years from the date of reclassification, the question will again be 
considered and suggestions made for further reclassification if necessary (paragraph 6 
of Government of India circular letter No. 3 P.W., dated the Z1th September 1921). 


General. 


14. The following statement shows how the pro rata charges for establishment 
(whiek do not include charges relating to establishment directly employed on the 
works) have been increasing from year to year, without reference to the outlay of 
expenditure on the works 
oora oe ee WEN i 





el. | 1918-19. 1919-20. 1920-21. | 1921-22, | 1922-23. 
1 D C NN c n ced 
a WS SE mE SÉ 
dit orks and repairs 17,18,271 17,15,149 18,353,330 21,70,848 | 21,55,333 
Hui as a, e 7.11,058 7,659,458 8,568,380 10,91,119 10,74,008 
Percentage on establishment charges 41:38 44:28 46:82 50:26 49-83 





to works outlay. 











A. A. L. PARSONS, 
MADRAs, 7th December 1923. l Accountant- General. 
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IRRIGATION BRANCH. PuBLic WORKS DEPARTMENT. 


No. 1.—General Abstract of Financial Results showing the estimated cost of construction of Major Productive 
the simple interest on the direct 















































Major 
Cost or CONSTRUCTION AS NOW “Capitan OUTLAY. 
ESTIMATED. 
During 1922-1923. To end of 1922-1923. 
Name of project. 3 E H = | Pie er 
ie t) » o a 
a bp e 2D E: aD 
fo E fo S & d 
e 3 d A d a 
rq = : «d 
im $ e KG o 3 
9 Dr e o Es à * E t 
S E $ E E $ E E $ 
A i E Â E A A E E 
Constavctrion OY In81GA- RS. B8. RS. B8. ES. RS, ES, as B8, 
TION, NAVIGATION, 
EMBANEMENT AND 
DnaxxadE Works, 
A. Irrigation Works. 
1. Productive Works. 
l. Ganjam minor river 2,69,637 10,437 2,80,074 1,682 105 1,787 2,604,193 10,621 2,74, 714 
system 
2. Godavari delta system | 1,52,00,121 | 19,74,984 | 1,71,75,106 | 2,70,915 | 15,653 | 2,86,568 | 1,41,10,255 | 20,156,181 | 1,61,25,486 
3. Kistna do, 1,66,88,942 | 10,68,957 | 1,77,02,899 38,032 2,143 40,175 | 1,57,18,716 | 10,86,092 | 1,68,04,807 
4. Divi pumping system. 23,968,369 | 82,250 24,28,619 29,869 1,689 31,558 20,22,697 37,687 20,640,884 
5. Pennér river canals 61,988,810 | 10,183,191 67,652,001 1,039 398 7,435 57,27,804 | 10,13,631 67,41,435 
system, 
6. Arkenkota channel 1,10,769 3,576 1,44,445 25 aa 1 40,769 3,676 1,44,445 
7. Thadapalle channel ., 1,64,755 | 11,050 1,705,805 » de m 1,904,755 11,050 1,750,805 | 
8. Kalingarayan channel 1,75,980 4,506 1,86,186 1,75,980 4,606 1,80,486 
9. Palar aniout system .. | 23,89,649 | 1,17,105 | 24,50,754 T x: T 28,89,049 | 1,17,105 | 24,56,764 
10. Chembrambakkam 6,601,948 | 1,12,795 7,854,143 a T 6,51,948 | 1,12,795 7,64,143 
tank, 
11. Vallaru anicut system. 74,566 1,916 76,282 eg T as 74,366 1,916 76, 282 
12, Poiney do. 2,88,830 6,879 2,95,200 5,170 244 5,714 2,041,227 8,771 3,03,001 
18. Cheyarn ` do, 4,856,547 | 11,754 4,97,301 5,433 245 5,678 4,70,419 | — 13,664 4,84,088 
14, Tirukkoyilur do, 3,83,105 9,189 3,92,294 301 11 312 3,76,172 9,641 3,85,813 
15. Bhaliatope do. 9,43,765 57,271 10,01,036 — 1 vi -— ] 9,15,365 57,277 9,12,64.2 
16. Toludur project sx 29,60,000 | 2,560,600 32,10,000 | 1,609,785 6,070 | 1,66,855 21,982,688 | 2,411,083 24,383,771 
17. HE anicut 73,403 1,897 75,309 is - is 13,872 2,009 75,381 
system 
13, ae &nioub 81,191 2,494 86,085 As .. 84,191 2,494 86,085 
system 
19. poss Coleroon aniout |  18,71,557 71,335 19,42,892 a d D 18,71,557 71,335 19,412,892 
system, 
20. Cauvery delta system. | 50,569,016 | 1,95,509 | 52,64,525 | 1,13,604 | 4,270 | 1,17,874 | 45,74,761 | 2,08,181 |  47,82,943 
21. Nandyor  obannel 63,231 | — 2,484 05/518 | .. | .. 2 63,281 | — 2,484 65,716 
aystem E 
23, Periyür system 1,04,16,157 | 3,67,181 | 1,07,82,338 | 2,005 ita 2,119 | 1,08,17,898 | 3,67,746 | 1,06,85,069 
system. 
24. pa anicut 58,733 1,265 59,998 - Sp T 50,541 1,265 51,806 
system. | 
Total, A Irrigation 1. Me | 


Productive Works, | 6,81,48,678 | 54,934,690 | 7,35,83,368 | 6,42,593 | 31,806 | 6,783,968 | 6,43,40,819 | 65,07,672 | 6,98,48,491 


e ri aqu —— | Li um CPP ME | pma m e Qj eM a ems ciun, | MER Ra A a mr 





ere eet Ar 
LI PP ees ned 


$3. Srivaikuntam E 16,060,997 | 1,07,065 17,173,462 7,459 425 7,884 16,066,441 1,07,559 17,74,000 


2. Unpreductive Works. 

1, Rushikulya system ..| 47,41,175 | 4,138,348 | 51,64,518 | | 6,719 356 6,076 | 47,22,464 | 4,14,776 | 51,387,240 

2. pls in river 16,885,000 45,000 | 17,380,060 7,997 497 8,404 | 16,77,090 42,081 17,109,171 

3. Muniyeru project .. 6,73,715 28,000 7,01,715 p a me 5,68,966 29,636 5,98,602 

4. Peddinaidu tank of 68,234 20,726 88,980 Pe M D 62,098 1,897 68 408 
Chenuaraopalem, 





A A A, MA AA PS EA E E MESS 
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ADMINISTRATIVE ÁCCOUNTS FOR THE YEAR 1922-23, 


MADRAS PRESIDENCY. 


and Unproduetivo Works, the Capital outlay thereon, the Revenue derived therefrom, the Working Expenses and 


Capital outlay on those works. 


Works. 


AA A mz == M———————————————————————— 


RECEIPTS DURING 1922-1923. 


WORKING EXPENSES DURING 


een RESULT EXCLUDING INTEREST 
(DIFFERENCE BETWEEN REVENUE 
AND WORKING HWXPENSES). 





Kate per cent. 





reve 


Of excess 
enue, 
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IRBIGATION BRANCH. PuBLIC Works DEPARTMENT, 


No, 1.—General Abstract of Financial Results showing the estimated cost of construction of Productive and 
the interest on the debit incurred 


p RRE A SEE, MD ET E EE 
" 


ESTIMATED cost oF VONSTRUCTION. 











CAPITAL OUTLAY., 




















; During 1922-1923, To end of 1922- 
Name of project. a A 8 o end of 1922-1923. 
50 3 S -—— 8 
d $ : 
3 É a + ES 2 289 
E E i BE S zi a $5 S Bo us 
E E $ H8 | Ss $ A4 SS E 
rr DE QUE E = SE O Ea dl SOUS es a Q ( dë = B Aiba a 
d 
DoNsTRUCTION or IRuIGA- ga R8. ERE Nu ae ae DECHE ume Ra. | OBB R8. BR, RB RS R8 
TION, NAVIGATION, A 
EMBANKMENT AND 
DeasimagE Wonrka—cont. 
| 
A. Irrigation T'orks— oont, | | 
2. Unproduetive—cont. 
5. Jangameshwarapuram 61,253 10,411 71,664 SW sa RES 61,953 10,411 71,664 
tank. 
6. Atmakur tank m D 1,09,951 13,428 1,23,379 v T T 1,09,951 13,428 1,23,379 
7, Dondapad tank  .. 1,24,786 | 15,218 1,40,004 oe T T 1,24,786 15,218 1,40,004 
8. Bavanasi tank projeot .. 2,02,289 6,711 2,09,000 t I T 2,149,450 10,868 2,60,808 
9, Mopa project — .. 91,97,000 | 1,00,000 | 22,97,000 — 5$ 2 — 5 | 21,93,275 | 96,422 | 22,89,697 
39. Hajipuram tank 2,78,77% | 33,109 |  3,11,888 D vi - 2,78,774 | 88,109 | — 3,11,883 
11. Ponnalur tank  .. 1,92,826 25,579 2,18,405 V «2 Sa 1,90,997 26,579 2,16,576 
12, Anamasamudram-Berapera 71,687 1,886 73,578 T nis es 11,0817 1,886 73,573 
tank. 
13. Yerur tank T en 61,741 1,612 63,858 e ix T 61,741 1,612 63,353 
14. Vamula tank .. as 62,186 1,571 63,757 ge T e 62,186 1,571 63,757 
16. Bagileru system ,. T 4,147,108 17,619 4,604,727 T T $e 4,47,108 17,619 4,64,727 
16. Talapulayanka tank 66,283 2,541 68,824 i» oe ia 66, 2B8 2,541 68,824 
17. Cumbum tank T 83,955 2,388 86,373 ge e TE 83,985 2,388 86,373 
18. Markapur tank .. Ps 1,26,332 4,001 1,30,333 es ewe vs 1,106,657 4,001 1,20,658 
19. Yellanur tank ` .. ge 2,35,711 30,089 2,065,800 T "T Ss 2,39,192 30,515 2,69,707 
20. Kooheruvu tank .. . 1,24 605 11,129 1,356,734 es T ve 1,24,605 11,129 1,35,734 
21. Siddapur tank — .. T 7,91,038 13,448 8,04,486 | — 6,171 — 460 — 6,631 791,038 13,448 8,04,486 
€ 
29. Nagavaram amniout and 1,07,295 2,595 1,09,890 ve ei Se 1,07,295 2,595 1,09,890 
sapply channel. 
23, Venkatapuram tank 3,712,645 12,565 3,85,210 a z4 T 3,72,250 12,671 3,84,921 
24. Kurnool-Cuddapah oanal,. | 2,34,01,294 | 83,419 | 2,34,86,718 4,658 347 6,005 | 2,33,17,625 | 73,158 | 2,33,90,783 
25. Barur tank". id e 4,19,375 2,738 4,498,118 T os js 4,190,375 23,738 4,48,113 
26. Kanniampalem anicut 1,388,343 3,757 1,40,100 8,945 399 9,344 1,26,836 3,939 1,20,775 
97. Madras Water-supply and | 16,82,203 | 2,39,608 | 18,21,712 . : 15,79,686 | 2,989,078 | 18,19,114 
Irrigation system. , 
28. Pelandorai aníout system. 6,143,270 48,747 6,902,017 6,42, 270 48,747 6,902,017 
29, Panjampatti reservoir 3,36,090 68,510 4,04,600 | 
project. ——————4j—— 2 [—— ——— 
Total, A. Irrigation 2. | 3,94,04,194 | 12,82,648 | 4,06,86,842 





Un productive. 
Total, A. Irrigation Works .. 


———À 


B. NAVIGATION, EMBANKMENT 
AND DRAINAGE WORKS. 


2, Unprodustive. 
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10,75,52,872 | 67,17,338 |11,42,70,210 


—— | ma 
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1, Ganjam-Gopalpur canal .. 1,492,100 12,893 1,55,493 T - 1,713,100 12,893 1,656,408 
2, Buckingham canal p 85,72,682 | 4,88,497 90,61,179 vs T . 85,66,071 | 4,89,255 90,55,326 
3. Vodaranniyam canal ` 1,82,699 8,733 1,386,439 T 1,32,699 3,738 | 1,386,432 
Total, 2. Unproductive Works, 7 788,48,481. 504,593. ~ 88,523,104 is SC FREE 2: ü —— 88,41,870 381 7,261 
fetal, Construction of {11,64,01,853 | 72,21,961 |12,86,23,914 6,65 186. 32,589 | 6,97,776 |11,23,79,817 | 72,08,558 |11,95,87,875 


1,450 85 1,535 ,26,855 11,454 3,38,309 

22,593 | * 1,224 2587 EE 11,956,505 | 4,03,92,133 

6,65,186 82,589 | 6,97, 775 10,3 ,35,37,447 | 67,03,177 |11,02, 40, 624 
5,05,381 93,47,251 


Irrigation, eto., W orks. 
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- ADMINISTRATIVE ÁCCOUNIS FOR THE YEAR 1922-28, 


MADRAS PRESIDENCY, 


Unproductive Works, the Capital outlay thereon, the Revenue derived therefrom, the Working Expenses and 
in respect of those works—conf, 





Rucerprs DURING 1922-1923, 
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Colleoted with land 
revenue. 


Water-rates, etc. 
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13,936 471 
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54,418 16 
2,333 381 
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. g E B Rate per cent. E S E Rate per cent, 

E 3 "e | &. | 8. | $8 | 78 (615.186 | E 
313 | 3|; sg iS | 52} $2 (4a [gl sd eds 
$ | 2/4) à | dH SI: IS 25| 3g | IEE 

i BR. | Es. | RS, BE. RS | RA, | | 

1,222 778 41 819 403 ; B| n | 2,088) .. 1,635! .. | 2:28 
79 1,925 108 2,043 e 1,964 | .. 1-59 ) $8,656) .. 5,620) .. | 4°56 

500 62 2 64 436 “81 4149 .. 3,13| .. | 2:65 
2,062 5,364 501 5,655 SÉ H 1:98 | 9,819| s. | 13,412 .. | 515 
15,368 ,018 195 4,213 | 11,150 : | 49] 4, 84,6371, 73,537) .. | 321 
8,880 416 14 430 3,450 : 110| .. 9270 ., 56,820... Lë 
4,675 4,012 213 4,225 450 eh 2 a MN RUE " 6492 . Ge 
473 am —56 | —108 | 1,506] , 9-0 | .. | - 9,584 = 878 .. | 119 
1,378 69 - 69 1,804 "T 2-06 2,063| .. 749| .. | 118 
: og i m 2,068) .. 2,088 .. | 39:24 

— 4,946 mn | 41 237 s 5,983 | .. 1314 | 148607 .. | 20,150] ., | Gët 
; W - T a vi b 2,2041 .. 2,204. .. | 3-20 
8,042 1,874 110 1,984 6,058 ES T. . 2,793] 3,265 378 .. 
2,766 1,951 185 2,086 680 “56 ; 3,879) .. 3,99, .. | 2:65 
3,703 216 4 220 3,483 - r29| .. 8,3451 .. EH .. | 180 
— 809 760 58 818 is 1,1127 | .. 83 | 4,333) ,, 5,460 ,, | 4:03 
: 1,170 87 1,257 ; 127| . -06 | 26,562 27,819) .. | 3-45 
950 47 is 47 908 Se 82] .. 3,568| ,, 2,080 ., | 2:43 
22159 604 16 650 822 |. ail 12,043) .. | 13765 .. | 3:58 
3,43,079 | 1,62,010 | 10,863 | 1,72,863 | 1,70,216 e 33| .. |17,84,41 .. (6,14,595| .. | 2:63 
19,407 4,690 170 4,860 14,547 T 3:28 ut 15,945) 6020 .. | 14 .. 
1,189 53 1,242 1,242 -95 | 9,094 .. 7,386) .. | 661 

63,390 | — 26,945 951| 27,1900 | 26,184 T Lil a 63,231) .. | 27,047) .. | 149 
54,494 15,886 497 | 18,888 | 38,111 | .. B50 | .. 22,084 16,027! +. 2:31| .. 
2,114 116 D 116 2,698 eg ‘176. | .. 12,473| ., 9,975 .. | 2:92 
$10,909 | 3,48,678 | 19,851 OSCH SE I I ^os [ARBAB ao 8,88107) .. Tam 
mus | 160,750 |37,87,475 |98,67,180 | .. | 849 " .. lesje8/2le cese .. | 529 .. 

1,276 481 30 611 766 P al n 4,758) .. 3,93| .. | 2:57 
8,814 | 2,59,099 | 10,744 | 2,569,543 196,29 |, 2:16 |2,85,879| .. |4,81,901| .. | 5:82 
rar i 10,874 390 | 10,704 is 10,217] . 749} 4412] .. | 14,629) .. 11072 
E "209,954 | 11, "11164 | 2,81,118- ^o. | 9,0581 "ue de d 25042 .. 5,00,623, .. | 6-36 
76,687 ~ 2,09,954 non “281,118 |  .. | 2,05,481 219 |2,05,042) .. |5,00,23| .. | 535 
171, 914 1.914 | 40,68,593 91,561,699 pH 7°66 Se 38,83,260l58.08,480) — .. | 445 M 


1,24,82,097| 7,418,195 [1,32,30, ),292 ES 38,96, 6,679. 
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IRRIGATION BRANCH. 


Dot Works DEPARTMENT 


Gansám MINOR Rivers Sysrem—Oanal Project. 
No. 2.—Capital Account for and to end of 1922-1923. 




















Direcr CHARGES. Cust uf 
construe- 
tion as now 
estimated | Expendi- 
(cost of ture 
Heads of account. construo against 
Previous. | 1922-1923. Total. tion closed 
| estimate | estimate. 
closed on 
| dist March 
1900). 
I. Works— | Rs. Rs. Ra. Rs. | Rs. 
(1) Head Works— . 
C. Works | 3,330 3,330 | 1,047 | 1,647 
Total | 3,330 is 3,030 1,647 1,647 
(2) Main Canals and Branches— AA A | rtp —— | o aaaea 
A. Preliminary expenses sat : ivi Sen äs 
B. Land ids Per md 7,382 s 7,989 7,382 1,982 
D. Regulators ... s "n 35,912 M" 35,912 | 35,912 | 35,912 
E. Falls and weirs de Gen 4,701 214 4,915 6,570 6,570 
F. (1) Other cross UR works 11,676 ud 11,676 | 11,676 | 11,676 
G. Bridges E EP 2,121 2,121 2,121 2,121 
H. Escapes A xa ES ...| 15,686 15, 686 15,686 | 15,686 
I. Navigation works ... M m pe 
K. Buildings  ... "A ion is 4.712 1,712 1,712 1,712 
L. Earthwork ... ... m vos 27,201 27,201 ¡ 27,201 | 27,201 
M. Plantations ... ; z gé Së PAX ae E 
N. Tanks and reservoirs 2,941 761 9,702 0,692 2,022 
O. Miscellaneous 2,220 2,220 2,220 2,220 
P. Maintenance | 
Total ... |1,10,552 975 11,12,527 |1,16,172 {1,138,402 
(3) Distributaries— Y —— mm] o —_ 
A. Preliminary expenses Sé Sg Sé i d id ag? 
B. Land Së EN 2,889 . 2,889 2,889 2,889 
C. Works ida 51,904 E 51,904 | 54,504 | 51,904 
L. Earthwork ... s 11,610 ES 11,610 | 11,610 | 11,610 
O. Miscellaneous ‘a 404 aoe 404. 4.04 404 
Total 66,807 2 66,807 | 69,407 . 66 807 
(4) Drainage and Protective Works— — —- | | 
B. Land dee ats E š 7,546 7,646 7,646 1,646 
C. Works eis pus P . 3,584 pe 3,584 8,084 3,984 
L. Earthwork : S 16,097 id 16,097 | 16,097 | 16,097 
O. Miscellaneous iss š 210 ; 210 210 210 
Total ...| 27,537 SIN 24,9594 | 927,991 | 27,587 
(5) Special tools and plant ... e. e af - ei ed 
Add—Unclassifiable outlay bs ge 7,929 uae 7,929 7,929 4,929 
Total Works... |2,17,155 975  |2,18,130 |2,22,692 12,17,322 
IT. EsTABLISHMENT "m "S 45,148 678 45,826 | 46,625 | 45,282 
LII. Toons AND PLANT eis ate PS 208 29 237 320 218 
Grand Total ...|2,62,511 | 1,682 {2,64,193 19,090,637 |2,62,817 
V. Less—RECEIPTS ON CAPITAL ACCOUNT... ii f ET 
* Net Total ...|2,062,511 | 1,682 |2,64,193 |2,69,637 [2,62,817 
Chargeable io 48. Minor Works and Navigation |2,60,706 2,60,706 E: ae 
—Provincial. p 
Chargeable to 55-A. Irrigation Works—ļ| 1,805 | 1,682 3,487 ot 
Unproductive. 
Total . [2,62,511 | 1,682 2,604,193 m 





* Chargeable to “ 43, Minor Works and Navigation—Provinocial.” 
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ADMINISTRATIVE Accounts FOR THE YEAR 1922-23, MADRAS PRESIDENCY. 


GANJAM Minor Rivers System—Oanal Project. 
No. 3.—Hoevenue Account for and to end of 1922-23. 































































































TOTAL. Toral. 
Receipts. Charges. 
Previous, |1922-1928.! Total. Previous. |1929—1923.| Total. 
! 
E, Drrect RrcrxiPTsS— Ra. ES, ES. I. Extensions AND ÍMPROVEMENTS — RS. RS. RS. 
. (1) Head works .. cs T 922 es 922 
1. Water-rates from (2) Main canals and branches ag 37,382 813 38,195 
irrigation a 62 Ss 62 (3) Distributaries és ix 79,721 1,889 81,080 
2. Owner's xates T 139 Ve 139 (4) Drainage and protective works .. 5,713 5,713 
ER Recelpts from Bale (5) Special tools and plant . s i 
of water ee 734 on 734 — — "mE, 
$5. Receipts from plant- Total .. | 1,238,738 2,172 | 1,25,910 
ations is 1,448 "4 ) 448 ————— AAA AA 
6. Receipts from other IT, MAINTENANCE AND REPATRS— 
canal produce  .. 6,108 11 6,119 (1) Head works .. T T 2,686 10,233 12,919 
11, Miscellaneous Wi 1,031 74 1,105 (2) Main canala and branches we | 3,988,655 aia 3,38,668 
—j—————————À (8 Distributaries F ..| 2,14,290 2,799 | 2,17,089 
Total, Revenue realized (4) Drainage and protective works .. 4,817 ee 4,817 

in Publio Works De- ! (B) Special tools and plant E. , d d 

partment .. is 9,629 85 9,607 A2 — Unclassiflable outlay ^ .. 2,985 2,985 

Irrigation Revenue | ici (eli in| Sealand 
realized in Civil | Total ..| 5,63,433| 18,032 | 5,76,466 
Department +. | 17,62,155 64,055 | 18,26,210 == == ae 

. . | — — | — Total, Extensions and Improvemenís , 

Total, Direct Receipts .. | 17,71,977 84,140 | 18,35,817 and Maintenance and Repairs .. | 6,87,171 16,204 | 7,02,375 
IV. ESTABLISHMENT Se .. | 1,64,101 10,573 | 1,741,674 
IL, Inprezor Rroriprs— V. Toons AND PLANT = .. | 1468 460 1,928 
VI. REFUNDS OF REVENUE .. vis 5 -. 5 
Deduct—Recoveries of expenditure ., Se 82 82 
Share of Land Revenue E WS A 
collected in the] ` Total, Direct Charges .. | 8,52,746 | 26,155 | 8,78,900 

Civil Department.. | 3,95,939 1,324 | 4,03,263 Share of collection charges in the 
b Civil department +. ..| 1,07,905 3,569 | 1,11,474 
— ren | a Indirect charges qe Se 32,110 1,632 33,742 

— ———— M | — 

Total, Public Works Total, Direct and Indirect Chaxgos. | 9,92,760 31,356 | 10,24,116 
and Civil Depart- * Deduct—Old maintenance charges 40,744 8,534 49,278 
ments, Revenue .. | 21,67,616 71,464 | 22,389,080 saved to Government. been emeng E 

Net revenue .. | 9,52,016 29,822 y 9,74,838 

Balance, Net revenue «x .. | 12,15,600 48,642 | 12,904,242 

Tota), Reasipts ,. | 21,67,616 71,464 | 22,39,080 ` Grand Total ,. | 21,67,616 71,464 | 22,389,080 

* Direct— ES. 

Extensiors aud improvements .. T - - oe T .«. 1,529 
Maintenance and repairs ie os Se x m 2» is es 3,126 
Establishment Sé iš s iu E d i .. 39,237 
Tools and plant d iu E ss ys Sie as Se 142 
8,034 
Indirect ix - ks - TEN d SÉ D 600 


AAA 


Total .. 8,534 


o 


No. 4.—Tnterest Account for and to end of 1922-23, 














Amount. Amoun 
ES. RB, 
‘Total interest charges to end of 1921-1922 Gg 2,14,015 | Notrevenue realized to end of 1921-1922 ov 12,15,600 
“Total interest hago for the year 1922-1923  .. 8,868 Net revenue realized during 1922-1928 Des í 48,642 
Balance, net revenue .. Së e Ve 10,41,359 








QUIM. JL 


Total .. 12,604,249 Tota 12,64,242 


a s a ttti 


No. 5.—Account of Indirect Charges for and to end of 1922-28. 











{ 
Particulars. | Previous. | 1922-1923. | Total. 








CAPITAL— 
Capitalization of abatement of land revenue ae ue 
Leave and pension allowances A Sp e ve 
Audit and accounts ^ o ja eh às 
Total .. 
Revenve— 
Capitalization of abatement of land revenue T T 
Leave and pension allowances .. es oe ee 
Audit and accounts E vs Së e^ oe 


Total .. 
Grand Total .. 
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IRRIGATION BRANCH. PUBLIC WORKS DEPARTMENT. 


Ganjánm MrwoR Rivers Sysrem— Canal Project. 


No. 6.—Statement comparing Charges to date with sanctioned estimates. 


ee 











LOBED 
gie corio d. CURRENT NANCTIONS. PE REMARKS. 
z charges 
Particulars Expendi- GES Amount | Unspent pe 
» ture oe against PPT Charges, of sanc-| balance old and E d Amount 
"e FEMA Ser nas to date. | tioned of current de E 3 Ne 
blon can estimate. | estimate. | sanctions. ibi. estimate. 
estimate. | sanc- 
tion. 








Direot charges. R8. RS. BS. ES. RB. R8. ES, -— 
Works - ..| 102,197 | 1,14,525] 2,17,822 | — 808 | 6,870 4,562 | 2,18,130 
Establishment = 23,382 21,900 45,282 544 1,848 799 45,826 
Tools and plant Ee i» 218 218 24 107 83 237 
Suspense account W i . x as Se es T 
Total ..| 1,26,179 |1,36,638| 2,62,817 | 1,376! 6,820 5,444 | 2,64,193 | Mis. 51I, 
a 10th Feb. 


1922  ..| 2,600 


en ee .. ep e» 


Capital account sg. 


— 








1,36,638| 2,62,817 | 1,876 | 6,820 5,444 | 2,64,193 | Mis. 410 I., 
m | Á [MÀ — | ————|————— | 20th Oct, 


199!  ..| 2,770 


—á 





Net Total .. | 1,26,179 
Indirect charges. 
Capitalized abatement of 

















land revenue T x 4,084) 4,084 s v is 4,084 6,310 
Leave and pension SE 
allowanoes .. T 3,274 3,066 6,840 16 gë — 76 6,415 
Audit and accounts .. i 13 13 8 Se — 8 21 
Total ., 3,274 7,168 10,437 84 a — 84 10,521 
Grand Total .. | 1529,453 |1,43,801] 2,73,254 | 1,460 6,820 6,860 | 2,74,714 


Less —Reneipts on 


rE E 
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ADMINISTRATIVE ACCOUNTS FOR THE YAR 1929-23. MADRAS PRESIDENCY. 


GODAVARI DELTA SYrsriem—Canal Project. 


No. 2.—Capital Account for and to end of 1922-1923. 
























































































































































Diuzcr CHARGER. | Cost of 
AAA AAA A | construction Expendi- 
#8 now estimated fure 
Heads of account, f (construction against 
Previovs. | 1922-1923. Total. estimate closed closed 
on 31st March | estimate. 
1890). 
i 2 3 4 5 6 
4. WoRK&— Ra, RS. Rg, RS. R8. 
(15 Head Works— 
B. Land ae oe oe es 13,627 a 13,627 13 627 19,02 
2 bru es ee ee oe 4,76,685 ee 4,76,685 4,69,902 460/003 
A ui ings .. ee oe sch 7 ae 48 187 48 187 48 
L. Earth work ie T ee .. 61,467 " 61,467 72,067 61461 
O. Miscellaneous T .. T 7,281 : 7,281 11,853 5,804 
Total ,. —— 6,07197 Ge a 07,197 6,156,136 5,98 487. 
(2) Main Canals and Branches— ee PRG ee dee 
A. Preliminary expenses SN ee 51 Se 51 51 51 
B. Land d ee ve .. 64,048 348 64,396 85,827 62,927 
D. Regulators .. .. pe 48,917 Ké 48,917 48,172 48,172 
E. Falls and weirs - id ont 22,834 |. 8 22,337 21,976 7,726 
F. River and hill torrent works oe 67,459 D 67,450 67,450 67,450 
F (1) Other cross drainage works os 80,068 v 80,068 ~“ 80,068 80,068 
G. Bridges .. > oe A RS 35,399 E 35,399 71,466 36,099 
H. Escapes js m P 86,212 i 86,212 86,212 86,212 
e ege V os Ss 13,02,034 Gei 13,02,034 13,02,383 12,74, 283 
. Buildings DÉI Sg T 41,171 ae 41,171 46,671 41,171 
L, Earthwork us eg e 9,47,151 20 9,417,171 9,41456 9,41,456 
O. Miscellaneous i x: c 21,742 131 21,873 35,711 23,081 
Total ..| 27,16,577 502 |  27,17,079 27,806,443 26,68,696 
(3) Distributaries— A AA ——— A A 2 — | 
A. Preliminary expenses (e T 1,139 "T 1,139 901 901 
B. Land ee LA so e, 94,397 ea 94,397 1,900,340 68,914 
C. Works... es ge S 4,654,581 6,846 4,61,427 5,06,739 4,10,719 
L. Earthwork .. AT zó 383,43,624 5,820 2,49,444 3,96,3965 3,17,204 
O. Miscellaneous an geg e 18,679 4,510 23,189 29,202 15,507 
P. Maintensnce e: ei i» $e ; 235 hs 
Total .. 9,12,420 17,176 9,29,596 10,33,577 8,13,245 
(4) Drainage and Protective Works-— € — M—ÀÀ—— ol du demo ri AS 
A. Preliminary expenses es .. vs - M $3 T 
B. Land 2 .. Y i 1,81,612 3,117 1,84,729 3,06,527 |» 1,20,897 
C. Works 2s is .. e e 2,38,682 3,152 2,42,134 2,97,253 1,938,614 
H. Escapes .. e e es es Sg .. ee .. ee 
L. Earthwork ae " T 183,97,981 68,564 14,66,545 20,533,834 12,98,964 
O, Miscellaneous se A 14,252 266 14,518 81,321 1,141 
Total ,. 18,32,527 75,399 19,07,926 27,18,935 16,20,516 
(8) Special tools and plani— — 99 76,123 76,024 1,00,000 vs 
Provision for unforeseen worke ex bie "e . s Ka oF 
Total outlay on current sanctions zx 60,68,622 1,69,200 62,37,522 72,54,091 57,00,944 
liouthy ss M a . | 42,99,072 si 42,99,072 42,99,072 | 42,99,072 
O y , 
Total Works ..| 1,03,67,694 1,69,200 | 1,05,36,894 1,15,53,163 | 1,00,00,016 
IL, ESTABLISHMENT Ss E ..| 25,38,945 99,720 | 26,38,665 27,03,919 23,70,618 
III. Toons anp PLANT s e 9,314,955 1,995 9,830,250 9,44,593 9,206,068 
IV. SUSPENSE ACCOUNTS — +. m d d s ES SR e 
Grand Total ,. | 1,88,40,894 2,70,915 | 1,41,11,809 1,62,01,675 | 1,32,96,702 
V. Less—Recerers ON CAPITAL ACCOUNT... 1,554 1,554 1,554 1,554 
Net Total .. | 1,38,39,840 2,70,915 | 1,41,10,255 1,62,00,121 1,32,95,148 
Apportionment— . ——— | ———————— RN 
T hargeablo to 49. Irrigation — .. .. | 1,86,59,041 T 1,86,59,041 d d 
Chargeable to 55-A. Irrigation—1. Produa- 1,80,299 2,70,915 4,561,214 ds eg i 
tiv , ee! | e | —M LS | NU áá— 1 
Ss Total .. | 1,38,39,340 2,70,915 | 1,41,10,255 is E 
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IRRIGATION BRANCH, 
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Pustio Works DRPARTMENT. 


Gópavanr: DELTA Sysreu— Canal Project. 


No. 3.—Revenue Account for'and to end of 1922-1923, 








~ 



















TOTAL. i Toran. 
Receipts. | | Charges. Es 
Previous. 192 -1923. Total. : Previous, 1922-1028, Total, 
I, Drege? Receirrs— RB. Ef. | RS. I. EXTENSIONS AND IMPROVEMENTS— BA, xs. B8. 
(1) Head works ia ; 91,359 2.138 93,497 
3. Sale of water .. 10,147 1,835 11,982 
(2) Main canals and branches — .. 518,502 5,813]  5,18,822 
4, Water-supply of 
towns ds 12,642 2,867 15,509] (3) Distributaries vs 6,96,195 3,196; 0,092,891 
5. Receipts from (4) Drainage and protective works. 1,18.877 1,518, 1,20,390 
plantations 3,48, 765 9,871| 3,058,086] (5) Special tools and plant Sa 86,768 1,114 87,882 
6. Receipts from other Total .. 15,06,708 13,274| 15,19,982 
canal produce .. 5,58,084|  383,154| 5,91,238 — > umm — — 
(UL. MatNTENANCE AND RxPAIRS— 
8. Navigation receipts | 43,94,031] 1,16,569| 45,10,600| (1) Head works |  16,14,235| 23,793} 15,38,028 
9. Rents of buildings. 18,094 450 18,544 (2) Main canals and branches — .. 64,31,022) 2,26,092| 66,57,114 
* 
10. Fines .. M 4,861 188 4,9981 (3) Distributaries d 83,70,050 79,648| 34,49,698 
11. Miscellaneous  .. 3,438,735] 11,876; 383,55,109% (4) Drainage and protective works. 15,411,019 38,7871 15,79,806 
Deduci—Refunds .. 389 268 657) (5) Special tools and plant " 
E, 80,46,234| — 82,930] 31,29,064 
Total, Revenue realized Add—Unclassifiable outlay 23 P : A: 
in Public Works De- TORO NEM, Mtt, cse NE 
partment ., | 506,84,968; 1,75,992| 68,60,960 Total 1,59,02,560; — 4,51,150/1,63,53,710 


Irrigation Revenue ren- 
lized in Civil Depart- 
ment ++ 114,39,61,809| 37,62,310) 14,77,28,119 


oe 


Total, Direct Receipts. {14,96, 49,777; 39,39,302] 15,35,89,07? 


eee “reer aeu? ee eee a 


IL, INDIRECT RECEIPTS— 


Share of land 
revenue collected 
in the Civil De- 
partment , 


.. |1,05,06,280| 1,92,1491,06,98,429 


e —— ^| Prem aam tr 


Total, Public Works and 


Civil Departments, 
Revenue .. 116,03 56,057) 41,31,451 16,42,87,508 


KT 


To:a), Receipts .. [16,01,56,057| 41,931,451] 16,42,87,508 





Total, Extensions and Improvements 
and Maintenance and Repairs 


IV. ESTABLISHMENT 


V. Toors AND PLANT 


VI. REFUNDS OF REVENUE eh 
Deduct —Recovery of Expenditure. 


Total, Direct Charges .. 


Share of colleotion chargesin the 
Civil Department i 


Indirect charges T T 


Total, Direct and Indirect Charges. 


Balance, net revenue ,, 










1,74,09,268/ — 4,64,42411,78,73,692 
1,19,88,967| — 8,08,048|1,22,97,015 
36992,867|  11,466| 27,04,333 
19,050 19,950 

24 $3 107 





— ee | —] |t EN 


3,21,11,028| — 7,83,855,3,28,94,888 





84,096,420! 1,97,599| 86,904,008 


19,53,888 


47,771| 20,01,659 


4,25,61,845| 10,29,29514,35,90,570 





— | mm 





11,75,94,712| 31,02,226| 12,08,98,988 


T o, 





Grand Total .. | 16,01,56,057| 41,31,451| 16,42,87,508 





No, 4.—Interest Account for and to end oi 1922-1923, 











Amount. ` Amount, 
RS. RS. 
Total interest charges to end. of 1921-22 T 2,41,16,029 | Net revenue realized to end of 1921-22 11,75,94,712 
Total interest charges for the-year 1922-23 T 4,85,948 | Net revenue realized during 1922-23 TH 81,02,226 
Balance, net revenue  ., i vs T 9,61,00,961 
Tots) +. |  12,08,96,038 Total ..|  12,00,90,998 


Lad A AA A 


| 





= 1 A gemeng 
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«ADMINISTRATIVE ÀOCOUNTS FOR THE YEAR 1922-23. MADRAS PRESIDENCY. 


GODAVABI Dura System—Canal Project. 
No. 5.—Account of Indirect Charges for and to end ot 1922-1923. 





















































 Partieulars. Previous, 1922-1923. | Total. 
| Carrran— | GP Ra, B8. 

Capitalization of abatement of land revenue Se T 15,24,142 is 15,24,142 

Leave «nd pension allowances — .. NT P xh 4,74,261 13,961 4,88,222 

Audit and accounts id 2% en Sib "n 1,125 1,692 2,817 

Total .. 19,909,528 15,653 20,15,181 

REVENUE — A ME O E 

Capitalization of abatement of land revenue ee " 1,01,936 - 1,01,936 

Leave and pension allowances... T e T 18,146,605 43,127 18,89,822 

Audit and accounts SS T e Sie Set 5,257 4,644 9,901 

Total .. 19,538,888 47,171 20,601,669 

Grand Total .. 39,583,416 | 63,424 £0,16,840 

No. 6.— Statement comparing Charges to date with Sanctioned iústimates. 
S im | 
SE Ke CURRENT SANCTIONS. REMARKS. 
h > | T otal ` Lei Da 
charges to 
d , Expendi- date against 
Particulars, MT b RN Amount of| Unspent old and 6.0. No Amount 
"Pie ia tas against Total, to data sanctioned | balance of current » a dat ` of 
estimate open canal b ' | estimate. | estimate. | sanctions. ibd estimate. 
i sanction. , 
if D 
Direct. Charges. aa T 28. dÉ : RB. 

Works ..| 79,85,366/20, e 650| 1,00,00,018| 5,36,878/15, 53, 147 10, 16, Ze 1,05, 36, EE Ue 


Establishment, | 19,55,654| 414.964 93,70,618| 2,08,047| 3,88,8011 65,254 26,88,665 497 T. 11th Nov. | 10,600 


Tools and plant. 8, 69 ¿022 56, 246 9, 26. 068| 10,182 "18 525 8,948 9 E Se Iu. pepe Shas 


















































Suspense account one vas dea , 1916. 
O SL 10th May | 57,702 
Total .. | 1,08,10,842/24,85,880) 1,32,96,702| 8,15,107/19,04,973/10,89,866/1,41,11, 809 20 E. 28th June | 1,45,300 
eg T 10th Oct. 6,049 
Li: 
Less— Bo 1631, 14th May | 17,990 
capi ; 1918. 
PNE i - 988 621 1,554  ... e ET 1,954 
Net Total 1,08,09,909/24,85,239/ 1,32,95,148 8,15,107/19,04,973[10,89,866/1,41,10,255 

Indirect Charges. 

E f Mis. 613 I., 13th | 1,37,000 
abatement o is. 513 I., 18th | 1,37, 
land revenue. | 14,95,991, 28,151) 15,24,14? on en is 15,24,142 Pa SCH 

gio a NO EMT 2,690 
sion 98410W- B. en n 

T 3,99,601| 58,095!  4,50,696 37.5960...  |— 87,526) 4,588,222] Sep. 1919. 
Audit and = "146 "wë 2871] .. |— 2671 QE e sse, e 
RENE 2 n | | ee M Ms 108 L, 25th| 9,74,000 
Total ... 18,88,592) 86,392] 19,74,984| 40, 1971 ..  1—40,097| 20,15,181 ee Mis. TB, E 
eege — - + re 1919, 
-Grand Total ... 11,26,98,501/25,71,631 1,52,70,182| 8, 55,804119,04,973/10,49,669, 1,61,25,436 Mis. 152 E, 8th | — 1,930 
Mis. 103 I., 21st March 1920.| 8,300 
| » 219 I., 20th July » | 14,250 
, 9821, 17th November ,, 1,750 
» 368 LL, Dun December — ,, 2,260 
„ 1611..12%th May 1921.[ 2,150 
TUI AMEN 
; S 323 I. 23rd E : 70,000 
o E 
, : 415 I. 08th October A 2,500 


74 I., 27th February 1922.| 3,540 


p» 8I lt .,, m 10,300 
,» 1141. 31st March Se 10,667 
> aol lith ,, 1,100 
e E I., th J anuary 1923. 8,119 
"i IL, 7th March $i 12,900 





, 4371.,16th September ,, | 10,500 


Total ..(15,63,147 


IRRIGATION BRANCH. 
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PUBLIO WORKS DEPARTMENT: 


Kistna DELTA SvsrEM— Canal Project. 
No. 2.—Capital Account for and to end of 1922-1923. 


Heads of account. 





I. Worxs— 
(1) Head Works— 

B. Land zu s e sa 
C. Works .. ee ar ee 
K. Buildings .. e T ee 
O. Miscellaneous - ase is 
Total .. 

(2) Main Canals and Branches — 
A. Preliminary expenses T oe 
B. Land zi ER 25i sie 
D. Regulators ia os = 
n Falls and weirs SA va Ss 
. River and hill torrent works os 


(1) Other cross drainage works 
à: Bridges  .. 


H. Eseapes — .. T aa - 

X. Navigation works .. e e 
K. Buildings .. és T T 
L. Earthwork D SS T 
N. Tanks and reservoirs T T 


O. Miscellaneous 


(8) Distributaries— 
A. Preliminary expenses 
B. Land 
C. Works ; 
L. Earthwork .. 
O. Miscellaneous 


Total .. 


(4) Drainage and Protective Works— 

: danced expenses .. 
Land 
Works ois Kos 
. Earthwork ,. 
. Miscellaneous 
. Maintenance 


"oro 


(5) Special toos and plant .. i ši 
Provision for unforescen works e Es 


Total outlay on current sanctions en 
Old outlay 3s 


Total, Works .. 
il. ESTABLISHMENT SA $5 e 
TIT. Toons AND PLANT u^ Ls x 


Grand Total 
Y. Less—RECEIPTS ON CAPITAL Account 


Net Total ,, 
Apportionment— 
Chargeable to 49. Irrigation 
Chargeable to 55- A. Irrigation—1 Productive. 


Total 





Direct CHARGES. | 

















































































































Cost of 
-—— construction E dit 
as now estimated | ^ D9n01 Qo 
(construction p eie 
Previous. | 1921-1922. 'Total. estimate closed goe t 
on 31st Maroh SEMEN SO 
1898). 
R8, R8. RS. BB, RB. 
12,732 pi 12,732 12,732 12,732 
6,685,412 M 6,65,413 6,65,413 6,065,413 
1,02,702 i 1,02,702 1,02,725 1,02,725. 
2,971 y 2,971 2,971 2,971 
7.83,818 ER 7,83,818 7,83,841 7,83,841 
1,853 T 1,853 1,203 1,203 
1,09,9319 | .. .. J "ag 1,10,794 1,09,904 
2,69,219 3,121 |,ZPAIRS— 0 2,70,339 2,22,669 
18,119 M E 18,119 18,119 
4,143,712 a d _ 5,712 4,42,084 4 42,084 . 
97,904 ep 97,904 99,532 99,532 
1,68,450 11,771 1,80,221 1,89,885 1,68,450 
84,128 84,128 84,128 84,128 
6,89,763 3,883 6,93,136 6,86,192 6,61,199 
1,49,273 284 1,49,657 1,49,301 1,49,301 
19,92,949 . 19,92,949 20,30,095 | 20,24,706 
1,213 . 1,213 1,218 1,213 
1,41,715 S 1,41,715 1,44,804 1,41,714 
41,68,207 18,669 |  41,86,866 49,27,689 | 41,384,214 
4,171 $e 4,171 4,171 4,171 
3,77,180 2.468 3,79,648 3,77,191 3,66,127 
6,067,719 1,755 6,069,174 6,79,874 6,48,876 
8, 90,021 1,825 891,346 8,014,181 8,74,747 
86,719 13 86,732 87,237 85,367 
20,25,810 5,561 | 20,381,371 20,412,954 19,79,288 
774 ge 774 774 774 
1,606,107 1,56,107 1,98,515 1,898,161 
3,53,506 86 3,53,592 4,72,405 3,42,395 
15,938,062 4 | 15,98,066 - 20,42,131 | 15,42,591 
47,598 H 47,698 44,658 41,880 
2.985 " 2,985 2,985 2,985 
21,59,032 90 | 21,59,122 27,61,468 | 20,68,286 
: "i 50,000 
: ES ss 56,380 Ae 
91,348,867 24,310 | 91,61,177 99,22,832 |  89,65,629 
90,81,755 M 30,81,755 30,81,755 30,81,755 
1,22,18,622 24,910 | 1,22,42,932 1,30,04,087 | 1,20,47,384 
27,79,746 13,568 | 27,93,313 29,380,072 | 2,96,155 
7,00,856 154 7,901,010 7,18, 323 7,00,490 
i 1,56,99,223 38,032 | 1,57,37,255 1,66,52,482 | 1,54,44,029 
i 18,540 SS 8,540 18,540 18,540 
1, Lënsen 80,683 38,032 | 1,57,18,715 1,66,82,942 | 1,54,25,489 
| 1.65,95 783 E 1,55,95,783 2s ee 
34, 900 38,032 1,22,932 SN SN 





1,56,80,683 38,032 | 1,67,18,715 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-29. 


Kistwa DELTA System—Canal Project. ` 
No. 3.— Revenue Account for and to end of 1922-93, 


TOTAL, 


MADRAS PRESIDENCY. 








Tovar. 











Receipts. 
ia Charges. 


Previous. 11922-1923. Total. 


— 








Previous. 1922-1923. Total, 



































I. Drggcr RECEIPTS- - pn  ]) mu BS, | 
RB, R8, E 
Jj ter ep 8,215 997 0,412 I. EXTENSIONS AND IMPROYEMENTS— | = 
4. Water-supply of (1) Head works .. v e| — 01,001,486 140 1,01,576 
WES v us 55,460 2,685 58,145 : 
5. Receipts from planta- l , z 4 K oe and branches e| 413,716 2,803] 4,106,519; 
tions ` .. ..] 8,50,802 6,641] 3,657,248] (o Dub onu probes SU TE s Kar E eis 
6. Receipts from other | (8) Special tools and plant-- "18, 978 1391 19064 
canal produce +. | 6,091,208, 64,400) 7,55,868 —|— —— 
in Total ..| 12,16,804| 16,028! 12,232,832 
8. Navigation receipts. | 19,358,972 75,745) — 20,14, 717 DH 
9. Rents of buildings . 69,346, — 2,74 jiu NEE o GERA, O RM 
10, Fines Ge kän n 827 o BE RR and branches 66,57,403] — 1,86,585| — 07,94,288 
11. Miscellaneous eh 1,06,490 6,071 1,13,161 n Dr M aaa 4 dvo ++ | 82,60, 296 89,976 82,650,271 
pi Dich oi] 24 "a | a P Sate 
E moa. ——— —— —— ÁN SS ee + , 30. ^- A 
Add— Unclassifiable outlay | 9810934) a 9,10934 
Total, Revenue realized A AA itd 
in Public Works De- Total .. [1,23,05,713)  2,85,748| 1,25,91,461 
EES ss +. | 32,21,990/ 1,58,871 95,81,861 Total, Extensions and Improvements SEN es REN 
Irrigation Revenue  rea- : and Maintenance and. Repairs `. |1,80,22,017| 3,01,776| 1,88,24,208 
lized in Civil Depart- j 3 
ment 8 .. | 11,12,80,595| 36,04,783| 11,48,85,808 IV. ESTARLISHMENT Be as | 94,65,899 1,068,424 96,34,32% 
Jo ES: p PME V, Toors AND PLANT ss .. | 18,87,763 1,911 18,89,674 
i ipts .. | 2.515] 27,14,15 9.18.8690] Vi. Rerunps or REVENUE .. - 25,907) a 25,907 
Total, Direct Receipts 11,45,02,515 114,164) 11,82,16,669 Deduct Recoveries on Revenue Account, "295 112 407 


2,49,01,791| 4,71,999| 2,53,73,790 








ey a | CR ee 


Total, Direct Charges .. 





Il. Inprrect Revenve— 
Share of collection charges in the Civil 








Ehare of land revenue 
eollected in the Civil Department E 63,165,060] 1,838,527 64,98,587 
Department .. | 80,08,057| 1,35,1%5 831,43,205 les: al . a | 14,46,095 26,507 14,792,022 
Total, Publio Works and AA | Total, Direct and Indirect Charges .. 3,26,62,876 WEE EE 
GE prc 195,25,10,572| 38,49,302 12,63 ,59,874 Balance, net revenue T «+ 18,98,47,696 GE 9,30,14,875 


memara | a) amnem RM 





Grand Total 12,25,10,572| 98,40,302| 12,63,59,874 


Total, Reoeipis .. | 12,25,10,572) 38,49,302 12,63,59,874 e 


mapa hin, TB A Fé 


No 4.—Interest Account for and to ond of 1922-1923. 


JE C 


D 


Amount. Amount, 
y ized to end of 1921-192 98.47 
€ otal interest charges to end of 1921-1922 .. | 2 21,03,486 | Net revenue realized to end of 1821 2 ../8,98,47,696 
Total intereat bienes tor the year 1922-1923 "5,31,607 | Net revenue realized during 1922-1928  ..| 81,67,179 
Balance, net revenue =. T «+ | 7,08,79,832 e 
Total .. | 9,30,14,875 Total .. | 9,90,14,876 
2-1923. 


CAPITAL— 


REVENUE— 


No. 5.—Aecount of Indirect Charges for and to end of 192 


| Previous. | 

















RS. RB. RB, 
Capitalization of abatement of land revenue T dere am GE 
Leave and pension allowances ` T it .. 4, irre Dt jc 
Audit and Accounts — .. M T T D 
Total .. 10,83,949 2,143 10,86,092 
Capitalization of abatement of land revenue ve i 25,437 d dg m CH 
Leave and pension allowances ` Ge ae i oris vats pit 
Audit and Aooounis «. Va T. ee - 3, , ; 
Total . 14,46,025 26,597 14,72,622 
Grand Total os 25 29,974 28,74 0 25,58, 714 


cai ae a a AP 
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IRRIGATION BRANCH, 


A n 


Particulars. 





Direct Charges. 


Works 
Establishment . T 
Tools and plant 
Suspense account 


Total 


ot 


¡Less—Receipts on Capital 
Account, 


Net Total 


wa 


Indirect Charges. 


Capitalized abatement of 
land revenus. 

en na pension allow- 

Audit iui Accounts 


on 


Total 


Grand<Total 
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Pugiic Works DEPARTMENT, 


Eisen Det Sysrem— Canal Project. 
No. 6.—Statement comparing Charges to date with Sanotioned Estimate. 















































CHARGES AGAINST OLOSED SANCTIONS. CURRENT SANCTIONS. REMARKS, 
Total ved Del 
; hargos ti 
: Expendi- n nó 
ee rej ture Charges | Amountof| Unspent E e Amount 
De ee against Total, to sanctioned] balance of sarni G.O. No. and date. of 
estimate. | OH canal date, estimate. | estimate. ME EE estimate. 
' | sanctions. y i 
BS. RS. BS. RB. RS, BS, RE, Direot Charges. a tele a inte E E ia 
94,90, 888 25,56,496] 1,20,47,984, — 1,95, AR) 9,56,708| 7,61,165) 1,22,42,932| 430 I., 25th Sep, 1916. 2,198 
22,14, “258 4,81 "897 op 96, Mt ei. 158| 2,383,917) 1,36 759 o, 93 313 430 I., 25th Sep. 1916. 10, ,910 
6, 80, 944 39, 046 7, 00 "490 620 CH 833 n, 313 "E 01. 010 454 i. 11th Oct. 1916. | 8 ‘600 
i» ji is | 588 I., 16th Dec. 1916. 2, ,350 
————— ——— — —— — | 260 L, ' 26th June 1917. 93, 200 
1,23,66,090 30,77,939 1 54, 44 029) 2 92 ,226| 12,08,463| 9,15,227 E 57,37,255| 362 I., 26th T D 300 
———————— —— | ——— 3141., 27th July 1917.( 1,556 
15,400 3,140 18,510 1E e 18,040) Mis. 128 L, 6th April] A 720 
| 1918. 
i Mis, 216 I, 17th June 3,200 
—— —_| | >z | 1918. 
1,23,50,690|  30,74,799| 1,64,25,489;  2,93,226| 12,08,463) 9,185,227; 1,57,18,715 Mis. 379 I., 20th Nov. 3,600 
| | | ii o A A A ¡| 1818. 
a Mis. 46 I., 8th Feb. | 1,050 
1919. 
| Mis. 160 1., 11th May | 2,150 
4,53,037 1,60,814 6,183,351 2,964 ge — 2,964 6,16,315| 1920. 
Mis. 195 I., 3rd July | 9,700 
3,87,938 67,465 4,560,403 18,602 T — 13,602 4,609,005] 1919. 
| Mis. 268 1., 9th Sep. | 2,493 
203 203 569 -- 569 772) 1919. 
m —— > A ri | Mis. 289 I., 4th Oct. 1,590 
8,40,976 EP 127,982 H 68, BRUT 17,135 — 17,135;  10,86,0921 1919. 
—— — chelen d——-———— | Mis. 29) L, 4th Oct. 2,200 
L, äi 91, 91,666 338,02,781 1,694,446 8,10,801| 192,08,£53; 8,98,092| 1,68,04,807| 1919. 
Mis. e L, 10th June 52,000 
192 
Mis. Zei 30th June| 20,600 
192 
é Mis. 3 I., 1st Mareh 2,620 
1920. 
| Mis, 133 I., 2nd May 2,400 
1919. 
Mis. 89 1.,5th March) 2,060 
1920, 
Mis. 220 I., 20th June} 1,830 
1918. 
Mis, 181 I., 11th June] — 1,040 
1919. 
Mis, 153 L, 16th May | 3,350 
1921, 
| Mis, 184 I., 14th June | 12,036 
1921, 
| Mis. 224 L, let July| 5,700 
| 1921. 
| Mis, 249 T., 19th Ang. | 13,200 
1919. 
i Mis. 188 I, J6th June} 14,200 
1921. 
| Hn IRL, fü June | 2,900 
| | Mis. "ion L, 7th Joly} 9,400 
1922. 
! Mis, 237 I., 28rd Sep. 2,160 
1922, 
Mis. 262 I., 9th Oat. | 7,356,000 
1922, 
| Total ee 9, 56 ,103. 


re E a re 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-23, MADRAS PRESIDENCY. 


Divi Pomeina System—Canal Project. 


No. 2.—Capital Account for and to end of 1922-1923, 





Drrecr CHARGES. Cost of 
ze construction as | Expenditure 
Baade or uononnt jd serias against 
Y nc construction elcsed 
NES 1922-1923. Total estimate closed on | estimate. 
31st October 1913). 








l 2 3 4 5 6 











A, Wonks— R8. R8. R8. BS. R8. 
(1) Head Works— 
Old outlay 24 Y e 16,954 "m 16,954 - 

| Preliminary M iud T E «c 383 eg 383 | 17,468 kino 

s Land T = TET 10,478 és 10,478 10,480 10.480 

O. Works is ds T e| 142,242 i 1,42,242 1,48,099 1,48,099 

K. Buildings .. Y t . 4,160,221 — 69 4,16,158 4,10,911 4,10,911 

O, Miscellaneous 2s CN "n ici 15,520 e 15,520 14,897 14,897 

P. Maintenanoe T T T T 4,070 sch 4,070 4,071 4,071 
Unforeseen Works .. x. ^ . E : gu ds 

Total .. 6,05,874 — 69 6,05,505 6,05,926 6,05,926 





genge, A RR E sU —w p—l M Cl. rÁ ES lins run Se Re ash d 


a Main Canals and Branohes — 







































































A. Preliminary expenses: .. oe ʻi T Se . ds zs 
B. Land TEL LLL 35,782 T 35,782 38,745 35,781 
D. Regulators dé x e vs 27,998 e 27,998 29,007 28,412 
E. Falls and weirs .. "n an ia e a - e 
H. River and hill torrent works Na M is ete : 
F. (1) Other cross drainage PrE Me WK as ER Si SÉ 
G. Bridges  .. P m ; ex 37,526 m 37,526 38,220 37,0206 
H. Escapes  .. T Al S vn s od E Se 2 
I. Navigation works a es zs T ep T Ga NT 
K. Buildings .. ep e e ee e e : ee .. ae ea 
L. Earthwork js ect " ER 1,07,864 ja 1,07,864 1,15,595 1,07,866 
N. Tanks and reservoirs .. ss ee vs i K Md "i 
O. Miscellaneous — .. — .. 0 ee 2,209 T 2,259 2,533 1,945 
P, Maintenance m Vs - - 4,516 ds 4,616 4,516 4,516 
Unforeseen Works ,. ee vá ha da pe E = M 
Total ..] 2,15,945 bs 2,156,945 2,28,616 2,16,046 
(8) Distributaries— —————)  _ _»EIEIÁ————  — —— — 
A. Preliminary expenses  .. vá Ss 7,997 vs 7,997 4,466 4,465 
B. Land ERE S: 42,166 78 42,989 41,488 33,728 
C. Works Ge Ge *- S ae 28,226 is 28,226 9,905 9,000 
L. Earthwork os > ee ne 81 ,167 er 81,167 98,199 92,619 
O. MiseellaneonS .. «6 2 es 11,447 43 11,490 21,836 16,891 
Unforeseen works ae ee e» ae ee "2n se ee e. 
Total ..| 1,71,003 116 1,71,119 1,75,883 1,56,693 
44) Drainage and Protective Work8=> — eg ———— Oe A — 
A. Preliminary expenses  .. T oe z e . se T 
B. Land .. eo ee sa er 1,664 1 885 3,449 9, 639 2,687 
C. Works s - 2 ah i 87,245 16 87,261 25,392 19,882 
L. Earthwork ps T ge 0% 861 vc 851 54,485 41,915 
O. Miscellaneous — ,. e is és 427 (on dat 5,106 1,898 
P. Maintenance as a6 t. et ee ee oe on ee 
Lump sum provision .. T T m zm T - D am 
Total .. 90,087 1 ,908 91,995 94,922 66,382 
(5) Special tools and plant — 11,200 17,210 28,410 3,16,300 
Total outlay on current sanotions .. | 10,94,109 19,165 11,13,274 34,21,647 10,45,047 
II. EsrABLISHMENT ep eg ve ..] 2,25,405 10,698 2,386,101 2,94,419 1,99,338 
AL, Toons anb PLANT .. +». +... s.e} 6,73,691 121 6,73,812 6,80,680 6,73,725 
Grand Total ..| 19,93,205 29,982 20,23,187 23,96,746 19,18,105 
V, ZLess—Recexets ON CAPITAL ÁCCOUNT — .. 377 113 490 877 377 
Net Total ..| 19,92,828 29,809 | 20,22,697 93,96,369 | 19,17,728 
-Apportionment — a a AQ | a —— 
Charges ble to 49. Irrigation .. ve .. | 19,56,450 is 19,565,450 24 " 
Do. . to 48. do, Provincial  .. 16,954 Si 16,954 SS s 
Do. ta f6-A — do, 1. Productive. 19,424 29,869 49,293 ais os 
Total ., | 19,92,828 29,869 20,22,697 UY a 


A IMaaaaaaaaaaasasaaasasaasaaasaasasasaasasasasasasasasssst$laut$luaialulaaMl$lA 
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IRRIGATION BRANCH. PUBLIC Works DEPARTMENT 


Divi PvwrPrsG System—Canal Project. 
- No. 8.—Revenue Account for and to end of 1922-1923, 


nie 

















TOTALE. Tora. 
Receipts. a Charges. 
Previous. E Total. EES 1922-1928. Total. 
a a C — C —— 


BE] RS. RS. I. ExTENSIONS AND ÍMPROYEMENTS— RS. BB. RB. 

= i Ka (1) Head works .. $3 E 2,058 24 2,082 
(2) Main canals and branches T 1,370 T 1,370 

PR ve Së (3) Distributaries vs T 8,814 17 8,831 


I. Direcr HEckrPTS— 
3. Bale of water .. 
4. Water-supply of 
towns ah 


(4) Drainage and protective works, . 4,899 37 4,936 


£. Receipts from 
641 68 709 | (5) Special tools and plant - 207 422 089 


plantations .. 
6. Receipts from 
other canal 
produce T 
8, Navigation  re- 
ceipts T 


"T II, MAINTENANCE AND REPAIRS— 
9. Rents of buildings, 3,316 493 3,839 
(1) Head works ,. zi ca | 707,594 | 1,01,790 | 8,09,314 
10. Fines.. ae as e. ae 





jen 2,109 10,502 Total .. 17,408 . B00 17,908 
| 


(2) Main canals and branches a 46,640 6,502 58,142 
11. Miscellaneous ,. 
(3) Distributaries is - 87,246 4,807 42,053 


(4) Drainage and protective works .. 982 ys 1,015 

Total, Hevenue realized 
in Publio Works De- 
partment .. m 
Irrigation Revenue rea- 
lized in Civil Depart- 
ment .. oe 


(5) Special tools and plant .. b 16,606 4,124 20,780- 
18,974 9.910 | 16,184 
A4d— Unclassifiable outlay T .. ee d 
16,68,349 | 1,78,050 | 18,42,009 Total .. | 8,08,998 | 1,17,258 | 9,26,254 
Total, Extensions and Improvements 
16,76,733 | 1,81,470 | 18,58,193 and Maintenance and Repairs ..| 8,26,406 | 1,17,756 | 9,44,162 
IV, EsTABLISHMENT AF .. | 9,91,088 65,721 | 4,17,409 
V. Toors AND PLANT m s 69,980 146 60,726 


Total, Direct Receipts. 

II, Inpninzcr Recerprs— 
Share of land 
revenue collected 
in tbe Civil De- 
partment T 


VI. REFUNDS OF REVENUE .. ae 16 eg 15 
2,606,540 | — 02,802 | 8,20,142 


[md 
PP 





cagar, | p 








Lon | eee ee 


Total, Direet Charges .. |12,38,089 | 1,84,223 | 14,22,912 
Shere of collection charges in the 











Total, Public Works and Civil Department n» E 87,841 9,245 97,086 
Civil Departments, \ 

Revenue .. .. | 19,438,263 | 2,856,072 21,78,335 Indirect charges .. - Wn 50,428 10,379 60,807 

Total, Direct and Indirect Charges.. | 18,76,358 | 2,03,847 15,80,205 

$ Deduct—Old maintenance charges 7 

saved to Government  ,. » | 1,738,502 20,129 | 1,93,631 

Net Total ,, |12,02,856 | 1,83,718 13,86,574 

Balance, net revenue .. | 7,40,407 51,854 | 7,91,761 

Total, Boveipts +. | 19,43,268 | 2,35,072 | 21,78,83 Grand Total ., | 19,43,263 | 2,35,072 | 21,78,335- 


err 





* Direct— R8, 


Extension and improvements +.» T "m ve eis .. e 49 
Maintenance and repairs m T se T se P 2» 12,131 
Establishment ee as .. ae ee ea ee es 6,798 
Toole and plant T m DÉI .. T T ve ge 77 
E 19,055 
Indireot ¿e eo 20 * 54 LE ha ae ‘ea 1,074 
20,129 





No. 4.—Interest Account for and to end of 1922-1928, 





Amount. Amonnt, 

RS. ` B8, 
Total interest charges to end of 1921-1922 .. 7 9,64,561 | Net revenue realized to end of 1921-1922 .. >» | 7,40,407 
Total interest charges for tha year 1922-1923 ES 69,080 | Net revenue realized during 1922-1928  .. T 51,854 
Balance net'interest charge oF dx .. 2 ,41,880 


ia 


Total .. 10,33,641 


e ea ER 


Total .. | 10,983,041 





ee 5 ———Ó— 9 —————————— 
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ADMINISTRATIVE Accounts FOR THE YEAR 1922-23, MADRAS PRESIDENCY, 


Divi Pomrme SvsrEw--Canal Project. 


No. 5.—Aecount of Indirect Charges for and to end of 1922-1923, 




















Particulars, Previona. 1921-1922. | Total, 
CaPrITAL— i ` ES, ES. RS. 
Capitalization of abatement of land revenue oe i 4,320 - 1,320 
Leave and pension allowances ,, da eh va 81,557 1,497 93,054 
Audit and accounts dy Sg we e et 121 192 813 
Total 35,998 1,689 87,087 
Revenve— PE m 
Capitalization of abatement of land revenue T es 334 e 334 
Leave and pension allowances .. de T de 19,238 9,201 58,43 
Andit and accounts às vs Es NS A 856 1,178 2,034 
Total .. 60,428 10,379 60,807 
Grand Total ., 86,426 12,968 98,494 





[E As 


No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 





CHARGES AGAINST CLOSED 











EAROTIONK CURRENT ÑANCTIONS. REMARKS. 
Total 
: | | charges to 
e - ; Expendi- | date against 
Particulars. - E ^ um fure i Charges | Amount oft Unspent | old and o , | Amount 
: Boi uci E against Total to sanctioned|balance of| current 0 e and of 
esti Dnm ¡Open cana) a date. estimate. | estimate. | sanctions. ate. estimate, 
peus | 
Direet Charges. Dos soon | RS. ER, R8. RB, RB. BS, 
Works.. M ..| 9,806,288 | 68,762 |10,45,047 | 68,227 | 3,76,600| 3,08,873 | 11,138,274 
Establishment .. | 1,87,200 | 12,083 | 3,99,933 | 36,768 95,080| 55,318 | —2,30,101 
Toole and plant.. s 6,711,389 2,336 ;| 6,713,125 87 6,955 6,868 6,738,812 
Suspense account e: eg - vs ge 3 v m 
Total ..| 18,44,924 | 73,181 |19,18,105 |1,05,082 |  4,78,041| 3,73,559 |  20,23,187 
Less—Receipts on Capital Direct — 
Account d së v 377 us 377 113 A — 113 490 ; Mis. 12 I., dated! 29.000 


: | — HOMO TES A WELL January 1927. 





—————— ——— ee 


d 1,04,9 4,78,641| 3,023,672 | 20,2%,607 | Mis. 60 I, -dated 
Set Total .. | 18,44,547 | 73,18! |19,17,728 | 1,04,969 KO 178,67 TU NE 1,720 








——— 


j Mis. 53 l., dated 0 
2186 Feb, 1919. "m 
Mis. 145 I., dated} 1,560 








Indirect Charges. 


Capitalized abatement of 























hod EEN EEN 379 3,941 4,320 a a s 4,320 Tth May 1921, 
Leave and pension allow- | : 
anoes i: 20,215 | 1,092 37,907 e I = e 33, Per Mis. 288 L, dated 577 
9 2 e Ir 2 ge 
Audit and accounts T z Së 3 VR SE NE do o | 20th June 1918. is 
E —— 0 5.437 — 6.43 37,687 Mis. 220 I., dated 830 
Total .. NEL Na. us BL NES MM uui 20th October 1918. 1, 
Grand Total ,.| 18,711,141 | 78,887 |19,49,978 | 1,10,406 | 4,78,641| 3,68,285 | 20,80,984 | Mis. 173 I., dated) 11,200 
à 17th May 1920. 
Mis. 271 L, dated 1,190 
11th Sep. 1919. 
«Mis. 85. i dated| 3 ,080 
| 20th Feb.1918. - 
Mis. 141 I., dated) 316,300 
3rd May 1921. 
Mis. 404 L, dated| 6,800 
21st October 1921. 
Mis. 124 I., dated 2,850 
11th April 1922, 
= Total .. | 3,76,600 


IRRIGATION BRANCH. 
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Pupnic Works DEPARTMENT. 


Penner River CANALS System—Oanal Project. 


No. 2.—Capital Account for and to end of 1922-1928. 








DIRECT CHARGES. 













































































Cost of construe- 


tion as now esti- | Expenditure 















































Heads of account. R (construo- against 
Previous. | 1922-1923. | Total. ee olosed 
en Se oe y X estimate. 
arc 3 
] 2 | 3 4 5 | 6 
AAA ee 
à, Worxs— RS, RB. BS. RS. RB. 
(1) Head Works— 
A. Preliminary expenses Se SS 51,180 oe 51,130 51,130 51.130 
B. Land... a e di 18,513 S 18,518 18,513 18,523 
C. Works zi xs ..| 7,410,984 x 7,140,984 7,140,984 7,40,984 
K. Buildings ir S D 24,089 S 24,039 24,039 24.059 
O. Miscellaneous +. bs M 32,502 " 22,502 32,502 39.502 
P. Maintenance e T ek 4,105 ; 4,105 4,105 4,105 
Total . 111,278 sa 8,71,273 3,71,273 8,71,273 
(2) Main Canals and Branches— — leegen KE 
A. Preliminary expenses as SN 506 SN 506 506 506 
B. Land hs 23 S Si 3,92,241 ; Sé 3,92,241 3,87,208 3,87,208 
D. Regulators n: : ..| 2,13,087 i 2,13,572 2,14.182 2,12,582 
E. Falls and weirs .. T 36,643 485 36,643 36,643 ae 
F. River and hill torrent works is 1,559 e 1,559 1,559 des 
D (1) Other cross drainage works s% 3,594 dé 3,594 . 3/594 d 50d 
G. Bridges .. E D ES 62,275 WS 62,275 62,275 62.275 
H. Escapes .. - .. T 17,967 4,014 21,981 27,109 17.789 
K. Buildings = n m 18,442 T 18,442 18,442 18,442 
L. Earthwork E ..| 402,471 e &,02,471 4,02,471 4,02,471 
N. Tanks and reservoirs T T 3,74,582 Se 3,114,582 2,76,888 3 76 888 
O. Miscellaneous a .. ge 23,042 Sch 28,0492 22,049 "93.942 
P. Maintenance E is M 22,082 dë 22.089 22,082 22,082 
Total ..| 15,69,391 4,499 15,73,890 15,716,901 15,65,981 
Reservotrs— keete) | m — md o i : 
B. Land ss. e T 169 - 159 169 159 
C. Works .. m "m SN 37,498 .. 37,498 37,498 31,498 
L. Earthwork is Ss ep 40,176 is 40,176 40,176 40,176 
O. Miscellaneous  .. e A 132 S 132 132 "132 
Total .. 77,965 Di 11,966 77.965 
(3) Distributaries— NEE Bese E 17,965 
A. Preliminary -expenses ae - 100 A 100 100 100 
B. Land và a as Vs 89,184 erg 89,184 90,079 90,029 
C. Works .. es ña | 4,62,950 " 4,62,950 4,64,608 4,61,818 
L. Earthwork s Si ..| 5,48,521 M 5,48,521 5,63,881 5,58,121 
N., Tanks and resorvoirg i 2 1,15,250 gs 1,15,250 1, 16,250 1 15.250 
O. Miscellaneous T oe SS 16,981 Ss 16,981 17,020 GEN 
P. Maintenance oe . os 9,469 e 9,469 9,469 9,469 
‘Total ., | 12,42,455 12,42,455 12,60,407 12,51,307 
(4) Drainage and Protective Works— 
B. Land Y be Si 27,998 |; 2s 27,998 20,217 26,217 
C. Works is - " 67,264 67,264 63,961 63,961 
L. Earth work = T we | 2,37,122 2,37,122 2,29,927 2,29:927 
O. Miscellaneous ix js Di 1,599 1,599 1,599 1,599 
Total ..| 3,33,983 3,33,983 3,21,704 3,21,704 
(6) Special tools and plamt— 
Total outlay on current sanctions  ..| 40,95,067 4,499 A E 41,08,250 40,88 230 
Old ontlay n" o "Ti 596,117 6,117 5,26,117 5,26,117 
. Total, Works ..| 408,21,184 4,499 46,25,683 46,34,367 46,14,347 
, EsTABLISHMENT es $5 e 9, 58, 198 2, CH 9,60,704 9 62, 757 9, ,57,921 
nr Toots AND PLANT Es ys "A Loi SH 1,44,275 1,44, 544 1 44,207 
Grand Total .. ei, 28, 623 ` nom 57,380,662 , 57,41,668 57,16,475 
VW. Less—Recrrere ON CAPITAL Account 2i 2,858 2, CES i 2,858 2,858 
Not Total ..| 57,20,785 | 7,039 | 57,27,804 57,38,810 | 57,13,617 
Apportionment— | 
Chargeable to 49. Irrigation ee | 57,19,935 57,19,935 e " 
Chargeable to 55-A. Irrigation—1. Productive. 830 7, 039 '4,869 rs m 
Total .. e D 7,039 57,27,804 " Se 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-23. MADRAS PRESIDENCY. 


Penner River Canals SvsrEM— (Canal Project. 
No. 3.—Revenue Account for and to end of 1922-1923, 













































































Torat. Toran. 
Kooeipts. . j Charges. 
Previous, |1922-1923,| Total. Previous, | 1922-1923, sa n Total. 
o 
I, Dinner Recerers— RS. Re. RB, I. EXTENSIONS AND ImPROVEMENTS— Be mE 
(1) Head works .. Vs 13,687 13 ,982 
5. Receipts from | (2) Main canals and branches -" 97,370 m —- 97 ,675 
plantations .. 1,886 "T l 1,886| (3) Distributaries A 2,45,562 2 47, 434 
5. Receipts from (4) Drainage and protective works. 21,423 "21 ,428 
other canal pro- (5) Special tools and plant - — 207 — 207 
duce 72,281 1,863 74,44 Add—Unelassifiable outlay 22 8,370 8,870 
9, Rents of build- | — —— €— — 
ings ER 9,924 639 10,563 Total ..| 9,806,205 2, 372 3,88, 577 
10, Fines da 11 11 id Nada ERI dio A acid 
11. Miscellaneous ., 6,578 957 7,585 
Deduot —Refunds Ee 1 40 47| II. MAINTENANCE AND REPAIRS— 
AERE ami a (1) Head works >. - 4,01,673 10,05% 4,11,745 
Total, Revenue realized in (2) Main canals and branches ".. | 9,835,839 56,903, 9,92,788 
Publie Works Depart- (3) Distributaries 9,93,218 24,597, 10,17,815 
ment id 90,678 3,419 94,092 (4) Drainage and protective works . 81,550 6,2101 87,760 
Irrigation revenue real- (Di Special tools and plant - 548 ] 549 
ized in Civil Department. |1,64,29,822 5,50,719 )1,59,80,9411] _4d¢d—Unolassifiable outlay ..] . 28,930 i 23,236 
Total, Direct Receipts .. [1,55,20,495] 6,5£,138 |1,60,74,933 Total ..| 24,36,057 97,781| 25,383,838 
JI. Ixpni&EcT RECEIPTS— III. COMPENSATION .. T WS 7,390 $» 7,390 
Share of land revenue Total, Extensions and Improvements 
collected in the Civil and Maintenance and Repairs  ..| 28,290,062, 1,00,155) 29,29,805 
Department „e 119,98,946 60,219 | 20,29,165] IV. EsTARLISHMENT .. id e | 14,383,821 55,896) 14,89,517 
— |] V. Toons AND PLANT Me os ¿8,593 634 29,227 
"Total, Public Works and VI. Rzruwps or REVENUE .. js 1,907 m 1,907 
Civil Departments, —— —= 
Revenue s,s +» {1,74,89,441} 6,14,357 [1,81,03,798 Total, Direct Charges .. | 12,93,773| 1,56,683| 44,50,456 
Share of collection charges in the Civil 
Department oe T x 8,96,387 29,891; 9,26,278 
| Indirect charges... jx ,, | 2,,919 8,827| 2,506,746 
Total, Direct and Indirect Charges .. | 54,388,079 1,95,401| 66,383,480 
i: e Deduct—Old maintenance charges 
saved to Government e 19,12,128 49,003} 19,61,131 











Net Total ..} 35,25,951' 3,146,898! 36,72,349 
Balance, net revenue ., [1,89,03,490 4,67 Pu 44,31,449 





a 





1 o 
ee O | A it | 


Total, Receipts ,, 11,74,89,441| 6,14,357 |1,81,03,798 Grand Total .. |1,74,89,441 E EE 


EE SE E E Wu cM c CIEN ECCE CMM CR CR ee 





* Direot-- Ber 
Extensions and improvements T «s oe T ee os yas 
Maintenance and repairs ` T oe m T .. ie 
Establishment T T - T we oe T a 
Tools and plant we T T .. we Ss Si | 

Total .. 46,890 
Indirect ae LA er j RI eg H ac ee ee 2,613 


‘Total, Direst and Indirect .- 49,008 


No. 4.—Interest Account for and to end of 1922-1923. 
eee 


ee te ria 








Amount. Amount. 
ES. f torio is RS. 
f 1921-1922 Ve 82,59,959 | Net revenue realized to end of 1921-1922 | 1,89,08,490 
ue rc Ger Ge S ear 1922-1923 — .. 1,91, 028 Net revenue realized during 1922-1923 ., eo 4 ,67,959 
: 59, ep, 46 .. 


Balance, net revenue e. Bi ga Gre 


EH 
p— rnc em E mes So 





Total ». 1,44,31,449 Total .. | 1,44,31,449 
| - 7 


ek Se oe a es Se ee CE MC CC MD DE 
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TRRIGATION BRANCH. Dreem Works DEPARTMENT, 


PENNER River Canats Sysrum—Canal Project. 


No. 5.—Account of Indirect Charges for and to end of 1922-1928. 
ane 




















Particulars. Previous. 1922-1923, Total. 
eg M Or 
. R8. 
lang num 56,767 i 8,56,767 
Capitalization of abatement of land revenue ge Kë 8,56, is T 1 nd 
Leave and pension allowances — .. we Ke m Me m ,56, F 
Audit and accounts ET oe es ae re RCM p 
Total ,. 10,183,235 396 10,13,631 
iiri 32,761 32,761 
Capitalization of abatement of land revenue T T 2,16 T a 
Leave and pension allowances —.. d e we 2, 14, 178 7 ,826 : e 
Audit and accounts .. e e T se '080 1 d, : im 
Total .. 2,47,919 8,827 | 2,56,746 
Grand Total ,, 12,61,164 9,223 32,270,377 


a O A A O NO 


No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 





eege M ÀÀÀ—Á€ 


CHARGES AGAINST CLOSED 









































ona. CURRENT SANCTIONS. € REMARES, 
z ü m Ei o charges to 
endi- xpendi- date against 
Particulars. pm ture taraen SEE ni Unspent | old mml , 
ageinst | against Total. a sano. | Palance | current G. m No. and d Ge 
Don canal ` oce estimate imates. 
estimate. sanction. . | o 
Direct Oharges. RB. ES. RB, R8. | ES. 
Works 4. — E 87,49,097 | 865250 | 46,14,847 | 11,936 | 20,020} — 8,084 | 46,25,683 
Establishment .. e| 8,05,532 p 62, 389 9, 57, 921 y e 4, 836 2,053 960,104 
Tools and plant ..| 1,42,971 l, 236 1 207 Ka 269 1,44,276 | 
Suspense account T e« i.n Ka 
Total ..| 46,97,600 || 10,18 a E 16,475 ^ 14 187 95 193 193 11,006 57,30,662. 
Leus—Rooeipts on ae | 
Account oe : 55 2,803 2,958 x 2,858 
Net Total .. | 46,97,546 | 10,16,072 | 57,18,617| 14,187 | 25,193 | 11,006 | 57,27,804 | Mis. 382 L, 12th Sep. | 2,460 
am a musca e (EE D EC nu 1917. 
Jndireci Charges, 
Capitalizod abatement of | 
land revenue 1,09, 748 57,019 8,56,767 D 8,056,767 
Leave and pension allow- . 
anoas ..| 1,865,090 21,334 MIS ei —388 | 1,56,812 | Mis. 81 1., 26th March} 1,280 
Audit and accounts oe on : ve ~ 62 52 1919. 
optar pi MÁ 2) |__| — —_| Mis, 333 I., 29th Oct, | 1,600 
Total .. 9,84,833 18,853 10,183,191 440 —440 10,13,631 | 1920. 
ae | A l lm] ——[L———-—— | Mis. 352 IL, 7th Sep.| 29,320" 
Grand Total .. | 56,32,383 | 10,904,425 67,26,808 14,627 25,193 10,566 | 67,411,485 | 1921. 
Mis. 397 L, 18th Oct. | 1,860 
1991. 
Mis. 501 L, 19th Dee.| 4,000: 
1921. 


Total .. 20 d 20 
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ADMINISTRATIVE ACOOUNTS FOR THE YEAR 1922-23. MADRAS PRESIDENCY. 


ARKENKOTA CHANNEL—Canal Project. 
No. 2.— Capital Account for and to end of 1922-1923. 








Direct CHARGES. Cost of construc- 
tion as now esti- | Expenditare 
mated (construc-| against 
Heads of account. tion estimate closed 


Previous. | 1922-1928. Total. closed on 81st estimate. 


March 1894). 






























































I. Worxs— RS. ) O Ra, RB. RA. 
(1) Head Works— | 
C. Works  .. es vá T 8,981 ss 8,981 8,281 8,981 
Total .. 8,981 M 8,281 8,281 8,281 
(2) Main Canals and Branoheg— O AN EE, BE 
D. Regulators is E E 14,621 m 14,621 14,621 14,621 
E. (1) Other cross drainage works a 76,732 - 75,132 75,132 15,722 
L. Earthwork T "^ Se 15,871 4$ 15,871 15,871 15,871 
Total ., 1,06,224 ET 1,06,224 1,06,224 1,06,224 
Total, Works .. | 1,14,505 : 1,14,505 1,14,605 1,14,505 
II. ESTABLISHMENT is id e 26,264 T 26,264 26,264. 26,204 
ILI, Toors AND PLANT ER is ix - kx Se zm 
* Grand Total ., 1,40,769 Ge 1,40,769 1,40,769 1,40,769: 


— 


* Chargeable to * 43, Minor Works and Navigation— Provinoial.' 


24 


IBRIGATION BRANCH. 
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ARKENKOTA CHANNEL—Conal Project. 


No. 3.—Revenue Account for and to end of 1922-1928. 
A A A A 


























PuBLic Works DEPARTMENT, 



















































































Torii TOTAL. 
i Cbarges. . 
varum Previous. | 1922-1923. Total. Previous. [1922-19 n. Total. 
— H8. | x8. BB. I. Exreysions AND ÍMPROVEMENTS— R8. | RB R8, 

Ae DIREC EE | | (1) Head works T 164 200 304 
Plantations .. " 433 438 (2) Main canals and branches ee 8,268 i 8,268 
Eeceipts from other (3) Distributaries ER 182 . 882 

canal produce 693 693 (4) Drainage and protective works .. és j Ps 

Finos 1 1 (5) Special tools and plant m zm .. 

Miscellaneous 3,364 560 3,924 Add—Unclassifiable outlay 11,475 x 11,475 

Total, Revenue realized Total 20,789 200 20,989 
in Publio Works JE SS 8 Te 
Department 4,491 560 5,051 | II. MAINTENANCE AND REPAIRS— 

Irrigation Rovenue (1) Head works . 297 d 297 
realized in Civil (2) Main canals and branches 1,01,787 6,507 | 1,08,244 
Department .. | 6,09,527 17,764 | 6,27,281 (3) Distributaries i ds . 2,514 

(4) Drainage and protective E Y , | x 
—|————— ——| (4) Special tools and plant Ve T 
4dd—Unclassifiable outlay .. | L, 73, 223 | 1,73,223 
‘otal, Di Receipts. | 6,11,018 18,314 | 6,832,832 — — e 
a aca a A SS Total .. | 2,77,771 6,507 | 2,84,278 
II. Inprrect REcrkrPTS— i Sa ee Gate SE 
Total, Extensions and Improvements 

Share of Land Revenue and Maintenance and Hepairs 2,98,560 6,707 | 3,056,267 
collected in the Civil IV. ESTABLISHMENT 70,052 2,458 72,510 
Department e 19,817 410 20,227 | V. Toons AND PLANT T 144 60 204 

Vi. Rerunps or REVENUE .. KN 48 43 
> AAA | — ——— Total, Direot Oharges 3,68,799 9,225 | 3,78,024 
Total, Public Works Share of collection charges in the Civil 
and Civil Depart- Department 2 31,469 908 32,377 
ments, Revenue .. | 6,338,836 18,724 | 6,52,559 | Indirect Charges 9,840 411 10,261 
Total, Direct and Indirect Charges .. | 4,10,108 10,544 | 4,20,652 
—— — | Deduet— Old maintenance oharge saved 
to /3overnment * 11,704 1,283 18,047 
Total, Receipts 6,33,835 18,724 | 6,52,559 — uil: > 
Ne* Total 3,98,344 9,261 | 4,07,605 
Balance, net revenue x 2,90,491 9,4608 | 2,144,004 
Grand Total .. | 6,353,835 18,724 | 6,052,859 
* Diret- ` Bb. ` 
Extensions and i improvements T es - e 493 
Maintenance and repairs  .. .. ea m SS .. 100 
Establishment ZS 25 ie à ee 5$ ss: a 
Tools and plant .. oe ee vo "n ee ae 8 
1,228 
Indirect es ee se T se e. ET ae 55 
1,283 
No. 4.—Interest Account for and to end of 1922-1923. 
Ámount. Amount. 
RE. RA. 
Total interest charges to end of 1921-1922 2,32,286 Net revenuo realized to end of 1921-1922 id 2,35, 491 
Total interest charges for the qee 1922-1923 es 4,681 Net revenue realized during 1922-1923 "m 9,463 
Balance, net revenue T SS 7,987 
Total 2,44,954 | Total .. 244,064 





—————————————— MM aa E à aM T À— €—— ra ÓÀ 


No. 5,—Aecount of Indirect Charges for and to end of 1922-1928. 











aa E MM EE 
Particulars. | Previous. 1922-1928, | Total, 
L 
| RB. RS. Bs. 

CAPITAL-— 

Leave and pension allowances T Se wi He SR 3.676 3.676 
l Total .. ee | — . 

REvVENVE— —áÀ eer : — | — MM —ÁM—À — ee uds 
Leave and pension allowances d T er KR 9,801 344 10,145 
Audit and accounts .. T : IW 39 67 E 06 

Total ,. 9,840 411 d E 10,251 
RM a NE: NEM ) 

Grand Total .. 13,516 411 13,927 
3 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-23, MADRAS PRESIDENCY. 


ARKENKOTA CHANNEL— Canal Project. 


No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 





CHARGES AGAINST CLOSED | 









































SANCTIONS. CURRENT SANCTIONS. REMARES. 
Total 
i Expendi- |Expendi- ia to a i 
Particulars. ture ture Amount |Unspent pet Y i ú Amount 
against | ageinst Total Charges} of sanc- | balance current G.O. No. 
construc- | open ` |todate.| tioned of enis and date. maté 
tion canal estimate, estimate. , ` 
estimate. [sanction. 
Direct Oharges. RO. RS. RB. RB. RS. 
Works .. Kä "a 81,578 | 32,927 | 1,14,505 DE es 1,14,505 
Establishment .. T 18,760 7,604 26,264 $ ; 26,264 
Tools and plant e e .. | m ee aa eo er 
‘Suspense account " ; om us ss es : 
Total .. | 1,00,838 | 40,431 | 1,40,769 N 1,40,769 
-Less—Receipts on capi- 
tal account  ,, d es vs ee a is de > 
Net Total ..| 1,00,338 | 40,431 | 1,40,769 | .. vs e 1,406,769 
Indireot Charges. 
Capitalized abatement of 
land revenue de - T os e Ss T . 
Leave and pension ° 
allowances  .. T 2,626 1,050 3,676 . cs Se 3,676 
Total .. 2,626 1,050 3,676 - £5 | .. 9,076 
Grand Total .. | 1,02,964 | 41,481 | 1,44,445 | .. * » 1,44,445 





a 








THADAPALLE OHANNEL—Cannl Project. 
No. 9.— Capital Account for and to end of 1922-1928. 


e e _--_=— ——————rn «€» d t0 7 


































































































BENE cdi Cost of 
| construc- 
tion as 
now esti- Expen- 
ted diture 
Heads of account. gea üpainet 
Previous. |1922-1923.| Total. c closed 
estimate estimate. 
closed in 
1892). 
I. Worxs— R8. Ba. BS RS 
(Oa er a xm We Gee a] AMOR Se 73,406 73,406 73,406 
Total .. 73,406 y 78,406 73,406 73,408 
CM eMe ATARI E LRL ue E 1,880 1,880 
D, Regulators e en 26,546 36,646 36,546 36,546 
E (1) Other cross drainage works v 6 1,096 1,096 1,096 1,096 
K. Buildings ie Ote SEA ese ),442 S 1,442 1,442 1:442 
L. Earthwork Ml Es Se T , 1,384 1,384 1,384 |. 1,384 
O. Miscellaneous o eet 1,836 1,836 1,836 1'836 
i Total 44,184 v 44,184 44,184 44,184 
(3) Distridutaries— —|— —— — i ——- 
Per NE NE NA e e 355 : 855 | 355 355 
L. Earthwork «wee we tt | 17,275 17,275 17,275 17,275 
O. Miscellaneous  .. Se Ee ee deas xa f 2 e Ss 
Total . 17,630 5 17,630 17,630 17,630 
Total, Works .. | 1,385,220 1,85,920 1,35,220 1,35,220 
li ESTABLISHMENT +, .. .. oe oe ee 29,635 ee 29,535 29,535 29,535 
DE, Toons AND PLANT Es e ee DÉI .. mm n . .. 7 es 
(a) Grand Total .. | 1,614,755 EN 1,64,755 1,64,755 1,64,755 





a ERES 
(a) Chargeable to ‘ 43. Minor Works and Navigation---Provinoial.” 


IRRIGATION BRANCH. 


THADAPALLE 
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PunLic Works DEPARTMENT. 


CHaNnNEL—Uanal Project. 


No. 3.—Revenue Account for and to end of 1922-1928, 
T 


TOTAL. 




















: Charges. 
Receipts. Previous. | 1922-1923.| Total. Previous, oz Yn imal zcl "` ba LL Total, 
Get a RS. n8. R8. AAA AR AO A E Ed. d di BB, 
Le Disa EE i I. EXTENSIONS AND IMPROVEMENTS— 
5. Receipts from 
et 2,564 = 2,564 1) Head works .. - 1,606 70 4,676 
REOS (4) Main canals and branches — 1 E 405 | 96, E 
: tf ther (3) Distributaries , ve 8,199 
: pie Seen T 4,826 - 4, 896. (4) Drainage and protective works. ; i 
(5) Special tools and plant ^" ; 74 
9. Rents of buildings. 886 69 901 -Add— Unolassified outlay 7,726 7,126 
11, Miscellaneous  .. | 18,607 1,341 | 19,998 Total ..| 46,952 475 | 47,427 
rn | e ] If. MAINTENANCE AND Reraras— | 
], Revenue realized in 
T Nas KE (1) Head works .. as 21,995 6,855 28,850 
ment e v 26,882 1,410 28,292 2) Main canals and branches 25 1.2, 07, ,$06 7,982 2, 16, 538 
(3) Distributaries 8,627 e 8,627 
Irrigation Revenue (4) Drainage and protective works. T T T 
realized in Civil Une (6) Special tools and plant 2x : ia 
ment P 18,48,75 60,894 | 19,09,644 Add—Unolassifiable outlay .. | 1,99,673 e 1,99,678 
HR HE Total .. | 4,87,851 14,887 | 4,52,688 
Total, Direct Receipts .. | 18,75,632 62,904 | 19,37,936 Total, Extensions and |—————— —————— — 
Improvements and Main- 
11. Inprrecr RECEIPTS— tenance and EES .. | £,84,803 15,312 | 5,00,115 
IV. ESTABLISHMENT Cb 315,110 5,614 | 1,20,780^ 
Share of Laud Revenue V. Toots AND PLANT 22 zy 978 136 1,114 
collected in the Civil VI. Rerunns or REVENUE .. T 22 ee 22 
Department .. | 1,56,082 2,900 | 1,58,982 A -- [———— 
Total, Direct Charges .. | 6,00,919 21,062 | 6,21,98L 
Share of collection charges in the Civil | 
Total, Publio Works department Së 1,00,941 3,190 | 1,038,451 
and Civil Depart. Indirect charges... Se 16,173 939 17,112 
ments, Revenve 20,81,714 65,204 | 20,906,018 -—— RERO Poe" 
Total, Direst and Indirect Charges .. | 7,117,333 26,101 | 7,129,524 
Deduet—Old maintenance charges 
saved to Government* ., es 47,032 6,129 52,161 
Net Total ..| 6,70,801 20,062 | 6,900,868 
——— [—— -— —— | Balance, net revenue T +. | 13,61,413 | ^ 45,142 | 14,06,655 
Tota), Receipts 20,81,714 65,204 | 20,960,918 Grand Total .. | 20,381,714 65,204 | 20,906,918 
* Direct — Be. 
Kxtensions and improvements g es ; e 3,569 
Maintenance and charges .. T D T : T «s 
Establishment PEN ee ae as oe ot oe 1,309 
Tools and plant  .. e A BS Gs zs SR Se 32 
3,910 
Indireot SS SS T Si eds 219 
` 5,129 
AAA NO, 4, —Interes$ Account for and to end of 1922-1923, 
Amount, Amount, 
28. B8, 
T re ee to end of 1921-1922 i» 2,65,295 | Net revenue realized to end of 1921-1922 13,601,418 
Ba] sa onarges for the yer 1922-1923 6,478 | Not revenue realized during 1922-1923 45,142 
auce, net revenue .. 11,385,782 
Total 14,06 556 Total 14,06,555 


— 

















_—— Á —_ __ _ __ NEE EE 


No. 5.—Account of Indirect Charges for and to end of 1922-1923. 


Particulars 


Carrran— 


Capitalization of abatement of Land Revenue 
Leave and pension allowances m 


&EYENUEX— 


Leave and pension allowanoes 
Audit and accounts 


tə ae 


Previous 1922-1923 





RB, ES. 

iè e 6,915 is 

` er 4,135 .. 

PES EN. RUN: 

Total . 11,059 ix 
ge T 16,072 786 
er $a 101 158 
Total ., 18,173 | 939 
Grand Total .. 27,228 939 








OTAL. 






































Total 


R8. 
6,915 
4,135 . 

11,060 
16,858 
254 


17,112 


28,162 








AAA ASE PR es EN 
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ADMINISTRATIVE ACCOUNTS FOR THB YEAR 1922-23. MADRAS PRESIDENCY. 


THADAPALLE CHANNEL—Canal Project. 


No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 





CHARGES AGAINST CLOBED 

































































ico CURRENT Sancrions. Remarxs, 
D II Total 
, , [Expendi- charges to 
pen | expend. JESSY LES | 
construc- | 282inst | ` moja]  ,Charges| of sano-| balance | O € an ¿ |Q.0- No. [os ntis 
Ge open " |ltodate.]| tioned of Is and date. | ° BA 
estimate, | canal estimate. festimate.| *4DCLLONS. acum 
' (sanction, 
———————— .n—_—oo_———  __—_— _ —À————————————— ÀÁ—— —. 
Direct Charges. BS. RS. RS. RS. Ra, RS. 
Works . E 70,897 | 64,323 1,835,220 T T s 1,35 ,220 
Establishment | ki 16,306 | 15,229 29,535 Ge 29,536 
Tools and plant i bs D Dé Ke og Ss 
Suspense account T T e - e de vx 
Tota) .. 87,203 | 77,562 | 1,04,755 | ., . ES 1,604,755 
Lsss— Receipts on capital 
account - es ‘ os 
Net Total ..| 87,208 | 77,562 | 1,04,760 |. 164,766 
Indirect Oharges. m | ] 
Capitalized abatement. 
of Land Hevenue .. 6,915 6,915 ps MC T 6,915 
Leave and pension 
allowances es 2,283 1,852 4,135 : is s: 4,135 
Total 2,283 8,767 11,050 T Ss : 11,050 
Grand Total 89,186 | 86,819 | 1,75,805 1,756,805 








KALINGAROYEN CHANNEL—-Canal Project. 


No. 2.—Capital Account for and to end of 1922-1923, 





DIRECT CHARGES. 






































Cost of 
construction Expendi- 
Heads of account as uow estimated | ture against 
eads : 
: : (EE (construction closed 
Previous. | 1922-1923. Total. eat cloned rd 
in 1893). 
J. Works— 
« RS. BB. RS. RS. 
(1) Head Aa 
e SE e oe e 46,690 e 46,690 "46,690 46.690 
K. Building hi S x 1,162 E 1,162 1,162 1,162 
| Total ..| 47,852 47,852 47,852 17,852 
Z d Branches— ————— ——— A a ————— I————— ——. 
T Me. Ee ee Ne , 67,543 67,543 | 67,543 67,543 
F. River and hill torrent works . 8, 557 §,557 8,557 8,557 
G. Bridges id Js '897 897 897 897 
L. Earthwork  .. ps da 3,981 3,981 3,981 3,981 
O. Miscellaneous .. T Ges 14, 059 o 14,959 14,959 14,959 
Total .. 95,937 95,937 . 95,937 95,937 
Se Ee ——— ie A FN 
Tota], Works .. I, ,189 1 de ,789 1,43,789 1,43,789 
IJ, ESTABLISHMENT ae b ss 2,191 2,191 "32, 191 32,191 
111. Toons AND PLANT  .. - ya at gie E 
* Grand Total .. 1 75,980 1,75,980 1,75,980 1,75,980 


geegent 


* Obargeable to ‘43. Minor Works and N | «33. Minor Works and Navigation—Provinoual! | 





———— 


25 
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IRRIGATION BRANCH. PueLic Wonks DEPARTMENT, 


KALINGAROYEN CHANNEL—Uanal Project. 


No. 3.—Hevenue Account for and to end of 1922-1923, 


i A AE 
TOTAL. | TOTAL. 





Receipts. 


1922-1923, Total. 


1 
l 
Charges, 
Previous. 
1 
! 





1922-1 e Total. Previous. 











tt ore 


























8 Dmzcr RECEIPTS— B&, RS. BS. I. EXTENSIONS AND IMPROVEMENTS— | be, | RS. Eb. 

5. Receipts from plan- 

tations .. 3,200 3,290 H Head works .. T 2,665 e 2,665 
6, Receipts from other (2) Main canals and branches " 17,829 4 17,633 
canal produce .. 10,737 os 10,737 (3) Distribataries vs 280 280 
9. Rents of buildings. . 530 13 548 | (4) Drainage and proteotive works . > | T T 
11. Miscellaneous ` .. 27,414 2,260 | 29,674 | (ő) Special ‘fools and plant .. ^ i: | eg e. 
QA A | — —— Add—Unclassitiable outlay si 11,569 e 11,569 

Tou, Berdan dee Total .. | 82,048 4| 32,047 
in Public Works De- —X— — À— —X 
partment M 41,971 2,273 44,244 II. MAINTENANCE AND REPAIRS— 

Irrig ation. yovonue rea- (1) Head works .. T 68,618 1,150 69,768 
Gei in Civil E (2) Main canals and branches „e ¡ 1,98,776 6,608 | 2,05,384 
ment = 12,29,750 49,997 |12,73,717 | (3) Distributaries . T js .. 

: . ————[|————|————— | (4) Drainage and protective works. T T f Vs 

Total, Direct Receipts .. | 12,71,721 46,270 |13,17,991 | (5) Special tools and plant .. e — 50 ER — 50 

Add —Unclassifiable outlay | 8,538,846 SS 9,909,846 
LL, Ixpigzcr RECEIPTS— MIN rM e NR — 

Bhare of land revenue Total ..| 6,21,190 7,758 | 6,28,948 
collected in the Civil area BEN od Ticini 
Department e| 21790 483 | 22,273 | Total, Extensions and Improvements 

Total, Public Works | —— ————| and Maintenance and Repairs .. | 6,932,983 7,762 | 6,60,995 
and Civil d. IV. EsTaBLISEMENT S .. | 1,568,197 2.846 | 1,59,043 
Revenue ae . 12,93,511 46,763 13,40, 264 Y. Toons AND PLANT M es 1,108 69 1,175 

VI. Rzrusps or REVENUE .. Se 243 V" 243 
Total, Direct Charges .. | 8,10,779 10,677 | 8,21,456 


ey ngo um. | aai —— 








Total, Direct and Indirect Charges .. | 8,95,283 13,378 | 9,08,661 
Deduct~Old maintenance charges 
saved to Government (a) .. v 52,602 5,736 58,338 


| ee ere | —— 





Balance, net revenue ES ..| 4,50,830 | 39,111 | 4,89,941 
13,40,264 — m Ux 
Grand Total ..|12,93,511 | 46,753 | 13,40264 





Total, Receipts se | 12,93,51] 46,763 


u 


Share of collection charges in the Civi | 
Department 23 e e 62,578 2,224 04,802 
Indirect charges — .. i e 21,926 477 22,403 
l 
AA, o mE m Net Total | 8,42,681 7,642 | 8,050,823 


ee a 








(a) Direot— ES 
Extensions and improvements 25 ee x ‘a ee : e 3 999 
Maintenance and repairs e ee ee .. ve a 
Establishment " ES if ? i n i e LAA 
Tools and plant 46 s es a. os "P ae x "ap 
Indirect os id ee 2s Se ee ep x - RO 

5,736 


No. 4.—Interest Account for and to end of 1922-1923. 


Amount, | Amount 





RS. ] 

RS, i 
Tota) interest charges to end of 1921-1922 Ke 1,91,204 , Net revenue realized to end of 1921-1922 
Total interest charges for the year 1922-1923  .. 5,852 | Net revenue realized during 1922-1923 Sp KN 
Balance, net revenue .. ee . $ 2,902,885 f ? 


ond es 


— — I — A" 


Total ,. 4,89,941 Total .. 4,389,941 
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ADMINISTRATIVE ACOOUNTS FOR THE YuRAR 1922-23. HADRAS PRESIDENCY 


KarrNGAROYEN CHaNNEL—Canal Project. 


No. 5.—-Account of Indirect Charges for and to end of 1922-1923. 














"CAPTTAL— Rs. Rs | Rs. 
Leave and pension allowances ... ES 4,506 4,506 
A AE. iin 
— Total x nex M: |l 4,506 
Leave and pension allowances .. Ss 21,884 399 22,289 
Audit and accounts 92 | 78 170 
Total ..| 21,526 | 477 | 22,408 
Grand Total ..| 26,432 | 477 | 26,909 








No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 


eh ag ete gee td cere EE 
|. 


CHARGES AGAINST CLOSED 
CURRENT SANCTIONS. | R 
| EMARKS. 




















Total ... | 53,843 | 1,22,187/1,75,980 


Less—Receipts on 
Capital account, e m T dë NES on 


SANCTIONS. dcs 
eeng otai 
Expendi- /Expendi- | ee to 
Particulars. ture ture x Amount Unspent | Bip ius 
against | against arges ofsane-| balance 5 
construe- | open Total. | date. | tioned | of esti- bs ta G.O. No. dra 
tion canal estimate.) mate. DEEN Vana Bake: estimate 
estimate. jsanction. . 
"ME DEER ETA 
Rs. Rs. Rs. | Bs. 
Direct Charges. 
Works ... ... | 48,775 |1,00,014/1,48,789 |... 1,43,789 
Establishment ...| 10,068 |22,123| 32,191 | ... 32.191 
Tools and plant... se NR EE be 
Suspense account. SM , 
| 1,75,980 











| 
1,25,283 180,486. 


Net Total 53,843 |1,22,13711,75,980 e. 11,705,980 
Indirect. Charges. 
“Capitalized abate- 
ment of land 
revenue is des Ge See oda m ... es 
‘Leave and pension 
allowances 1,410 | 8,096} 4,506 | ... | te "€ 4,006 
Total ... 1,410 | 3,096) 4,506 | ... See 4,506 
Grand Total 55,258 |1,25,233/1,80,486 | ... ees eg ,90, 


RE d 

















IRRIGATION BRANCH. 
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PuBLic Works DEPARTMENT.. 


PaALAR AwicUT Sysrem—Canal Project. 


No. 2.— Capital Account for and to end of 1922-1923. 


EE 


Heads of account, 








gege >= M 000 00008 9 7 


Works— 
(1) Head Works— 
C. Works 
K. Buildings ... 


Total 
(2) Main Canals and EE 
B. Land E EN 
D. Regulators .. 
E. Falls and weirs 
F, River and Hill Torrent Works 
. (1) Other cross drainage works 
` Bridges i 
. Escapes 
Buildings 
Earthwork ... tes 
Tanks and reservoirs 
. Miscellaneous 


OBO AMS ry: 


Total 
(3) Distributaries— 
Land 
W orks 
. Regulators 
. Falls and weirs 


. Earthwork . - 
Tanks and SE 
Miscellaneous 


O tA E e Bd IO bü 


Total 
(5) Special tools and plant ... 


Provision for unforeseen works 


Total outlay on current sanctions 
Old outlay à 
| Total Works 
IT. ÉsrABLISHMENT oF is 
DT Toots asp PLANT 


Grand 'Total 


V. Tess—RECEIPTS ON CAPITAL ADOOUNE 


Net Total 


Chargeable to 48. Provincial— Irrigation 


Do. to 55-A. Irrigation Works—2. Un 


pr oduelive. 


'Total 


vee | 2,10,583 


. (1) Other cross drainage works ... 


Direct CHARGES. Cost of 
construc- 
tion as now , 
estimated | Pxpendi- 
| (constrac- inst- 
i -1925.| Total tion "Clos 
Previous. |1922 .| Total. SE Ee eier 
closed on | 2441mate, 
31st March 
1896). - 
Rs. Hs. Es. Rs. Rs. 
2,08,736 2,08,736| 2,08,736| 2,08,736 


1,847 1,847. 1,847 


1,847 


2,10,583| 2,10,583| 2,10,583 





amans Panda E A ee AT RR 
































7,263 7,263| 7,263! 7,263 
27,509 27.509) 27509! 27,509 
1.04,937| 1,04937! 1,04,937| 1,04937 
SA .. 547 547 547 
2.366 2,366| — 2,260 2,366 
13,977 13,977| 13,977 18,977 
8970]  .. 8277) 8977, 8,277 
5,231 5231. 5,231) 5,281 
1,90,142 1,90142| 1,90,142 1,90,142 
36,215 36.275 96,975 36,275 
40,152 40752 40752) 40,759 
4,837,215 4.37,276| 4,37,976| 4,87,276 
7,776 7176/7716 71,776 
82,119 82,119 82119 82.119 
1,914 1914 1914 1914 
4362 4362, 4362 4.362 
2,174 2174, 2174 2174 
56.867) || |. 56867! 56,867| 56867 
8,869 8.369| 8.36% 8,969 
4,680 4,680| 4.680 — 4,680 
1,68,261 1,68,261| 1,68,261| 1,68,261 
..| 8,16,120 8,16,190| 8,16,120| 8,16,120 
' 110,26,978 10,26,97 10,26,978/10,26,978 
118,43,098 18,43,098/18,43,098118,43.098 
467,188 4,67,188| 4,67.188 467188 
29,930 sel 29/930| 29.930 
123,40,216 23,40,216/23,40,21623,40,216 
567 567 d Seil ^ 567 
. 123,39,649} . 23,39,649/23,39,649 9/23,39,049 
23.36,184 23.86.184 .... 
9,465 3,465 
.123,39,649 23,39,649 NS 
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ÁDMINISTRATIVR ACCOUNTS FOR THE YRAR 1922-23, MADRAS PRESIDENCY. 


Parar Anicur Sysrem—Canal Project. 


No. 3.—Kevenue Account for and to end of 1922-1923, 


ee ee 


‘Loran. i ''OTAL, 


Receipts. Charges. 
Previous. 11922-1923.| Total. Previous. 











(922-1928. Total. 








I, Direct ReceipTs— RS. RR. 


R8 BS R8. I. EXTENSIONS AND lIMPROYEMENTE— RE 
5. Receipts from (1) Head works .. de .. | 2,11,176 ex 2,11,176 
plantations T 15,764 429 15,183 
(2) Main oanals and branches .. | 2,271,917 937 | 1,72,854 
6. Receipts from 


other canal SE (3) Distributaries bie .. | 2,14,257 4,054 | 2,18,811 





43,091 62| 48,158 


duce  .. i 
9. Rents of buildings. 2,373 150 | 2,523 (o Drainage and protective works .. 340 7: 340 
10. Fines  .. (5Y Special tools and plant = is 
11. Miscellaneous Add--Unclassifiable outlay . € 32,342 ge 82,342 


29,228 112 | ay ea 
Deduct refund .. ex 1 , 





— 
a ee | —M 





Total .. | 6,30,532 4,991 | 6,35,623 


Se | ate ——á | A 





Total, Revenue realized in Il. MAINTENANCE AND REPAIRB— 


Public Works Depart- 
ment es 


A 


90,504 753 | 91,267 | (1) Head works .. D .. | 1,42,975 1,329 | 1,44,304 


Irrigation Revenue rea- (2) Main canals and branohes ». | 10,01,267 6,141 | 10,07,408 
lized in Civil RE 


ment (3) Distributaries i .. | 8,84,759 28,241 | 8,63,000 


63,46,860 | 2,31,199 | 65,78,059 








(4) Drainage and protective worka ,. 5,742 > 5,742 


64,37,364 | 2,31,962 | 66,69,816 | (5) Special tools and plant vi v^ 


Total, Direct Receipts 








Add— Unclassifiable outlay sa 99,655 23 99,655 


———. —— ———— |——— a | Heli CR e, 








II. Impirecr RECEIPTS— Total .. | 20,84,398 35,711 | 21,20,109 



































Share of land revenue Total, Extensions and Improvements 
collected in the Civil and "Maintenance and Repairs .. | 27,14,930 40,702 | 27,55,632 
D tment e. | 9,46,778 16,815 | 9,68,693 - 
RR Dom IV. ESTABLISHMENT . | 6,97,451 13,367 | 7,190,818 
iB V. Toons AND PLANT T T 15,907 615 16,522 
blic Work d 
usu pss VI. REFUNDS OF REVENUE .. m 10,393 - 10,398 
Ge 8,84,142 | 2,48,767 | 76,32,909 ———— | - | — 
perenne : Total, Direct Charges ,, | 34,838,081 54,684 | 84,03,305 
Share of collection charges in the Civil 
Department Se sa 3,97,948 12,350 | 4,10,298 
Indireot obarges  .. ge .. | 1,114,653 2,278 | 1,16,981 
Total, Direct and Indirect Charges .. | 39,51,282 69,912 | 40,20,594 
Deduct—Old maintenance charges saved 
to Government * E .. | 2,714,730 4,168 | 2,78,898 
Net Total .. | 36,706,052 65,1£4 | 37,41,696 
Balance, net revenue es .. 137,07,590 | 1,83,823 | 38,91,213 
Total, Webcon ra Mii ica! IA MD a do ud T EE $4,142 | 2,48 8,767 76, 76,32, 909 Grand Tota! .. | 73,84,142 | 2,48,707 | 76,32,909 
rcc ODD CER MCN LONE MON 
© Extensions and Improvements es Eé z. .. e i di de 
Maintenance and Repaire +» - ve - ee - red 
Establishment m ee sé .. ae er oe ae es 72 
Tools and Plant o> IT m Tox xi ds i emn 
Total, Direct Charges .. 4,017 
Indirect Charges oe ee as We E wt SS d 151 


Grand Tuta] .. 4,168 


No. 4.— Interest Acoount for and to end of 1922-1923. 














| Amen, — | Amount. 
ae lized d of 1921-1922 37.0 
41,88,622 | Net revenue realized to end o - ix 37,07,590 
Total interest charges d yh EEN gt ; 73,154 Net revenue realized during 1922-1923 ee 1 "23,623 
otal interest charges for tne y Balance, net interest charges Sé P . 875,563 





Total .. 42,606,776 Total .. 42,66,776 
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IRRIGATION BRANCH. PubLic Works DEPARTMENT; 


Parar Anicur Sysrem—Canal Project. 


No. 5.—Account of Indireot Charges for and to end of 1922-1928, 











Particulars. | Previous. 1922-1923. Total. 
| 
CaAPrrAL— Its. Rs. Rs, 
Capitalization of abatement of land 
revenue... is is iS is 25,558 " 25,008 
Leave and pension allowances... — 91,514 ep 91,514 
Audit and accounts e is at 38 ES 38 
Total `. 117,05 e 1,17,105 
REVENUE— e ee ‘É 
Capitalization of abatement of land i 
revenue ... " deg Es Së |. 2,004 2,054 
Leave and pension allowances... D 131,718 1,871 1,13,589 
Audit and accounts SF ge n 381 107 188 
Total ..' 1,14,653 | 2.278 1,16,931 








Grand Tota) H 2.91,758 - 2,278 2,34,036 


Nee 








No. 6,—Statement comparing Charges to date with Sanctioned Estimates. 


| CHARGES AGAINST CLOSED | CURRENT SANCTIONS 























————À 








SANCTIONS. | Total 
Expendi- | Expendi- charges to 
Particulars. pas bare i | Amount | Unspeni E à gaist 
against against Total Charges | of sanc- | balance l entrent 
oonstrue- | open ' | todate, | tioned ` of os: |y notions 
tion canal | ; estimate. | mate. ` 
estimate. | sanotion. | | | | 
MEN MM eege i 
| | 
Direct Charges. Rs. Rs. Hs. Hs. Hs. Rs, Rs. 
Works — ..  ... 11522,878l 8,20,220/18,43,098 18,43,098 
Establishment ...| 3,99,070) 68,118, 4,67,188 4,67,188 
Tools and plant ...,; 29,875 50! 29,0930 29,930 
Suspense account ... Ge SE | m 
Total `. 119,51,828| 8,88,398/23,40,216| — ... - 23,40,216 
Less—Receipts on| . | ! 
Capital Account... 567 067 e 567 
Not Total ... 19,51,828. 3,87,896/23,39,649|  ... ae .. 128,89,649 
Indirect Oharges, o 
Capitalized abate- 25,064 2,504 25,558 25,558 
ment of land | 
revenue ... - 
Leave and pension; 81,976 9,588 91,014 e 91,514 
allowances 7 | 
Audit and accounts. | 33, 33 , D 33 
E O EE ASIS ISE CA ES 
Total ...) 1,05,080| 12,075) 1,17,105 T i 1,417,105 
Grand Total .. bs 3,99,901/24,56,754 m un 24,56,754 


REMARKS. 





— 


G.0.No. ` er an 


and date. 


| estimate. 
t 


EN 


A —— 


nM EE 


Hs, 


103 


ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-23, 


MADRAS PRESIDENCY. 


CHEMBRAMBAUKAM TANK— Tank Project. 


No. 2.—Capital Account for and to end of 1922-1923. 





Drurzcv CHARGES. 



















































































Cost of 
| construction 
a8 now ' 8 
Heads of account. | iunctis dom centers 
Previous. 1922-1923. Total. | estimate estimate. 
| closed on 
| 318t March 
1893). 
| 
I. Worxs-— | Es. Rs. Rs. Rs. Ha 
(1) Head Works— | 
K. Buildings 4,640 4,640 4,640 4,640 
(2) Main Canals and Bran- i 
ches— 
B. Land 1,11,062 1,11,062 | 1,11,062 | 1,11,062 
C. Works 1,083,009 1,098,009 | 1,03,009 | 1,03,009 
K. Buildings 4,801 4,801 4,801 4,801 
L. Earthwork 2,20,643 T 2,20,643 | 2,20,643 | 2,290,048 
O. Miscellaneous 61,729 61,729 61,729 61,729 
Total ...| 5,01,244 n 5,01,244 | 5,01,244 | 5,01,244 
(3) Distributaries— 9 Mz | ——- — 
B. Land d EN 
C. Works 5,902 5,902 5,902 5,902 
L. Earthwork 2,469 2,469 2,469 2,469 
Total ... 8,911 8,971 8,971 8,371 
(5) Special tools and plant e ... € 
Provision for unforeseen works ... ; 
Total, Works ...| 5,14,255 514,255 | 5,14,255 | 5,14,255 
II. ESTABLISHMENT 1,28,958 1,298,958 | 1,28,958 | 1,28,958 
IIT. Toors AND PLANT ... 8,249 8,240 8,249 8,949 
Grand Total 6,51,462 Ze 6,51,462 | 6,51,462 | 6,51,462 
Y. Legss—RECEIPTS ON CAPITAL 
ACCOUNT SR 114 114 114 
Net Total 6,51,848 6,51 Me 6,51,948 e 51, 348 
; to 48. Provincial Irriga- l 
ec Cd: P | 69,929 | 6,49,8 9 Z5 
Chargeable to 55—A. Irrigation 
Works. Unproductive 1,519 1,519 
Total ... | 6,51,348 | 6,51,348 





Le EE o SS MCCC M DC ER 
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IRRIGATION BRANCH. PubLicC Wonks DRPARTMBNNT, 


CHEMBRAMBAUKAM Tank-—Tank Project. 


No. 3.—Revenue Account for and to end of 1922-1923. 


A ee ee 



























































Toran. TorAL. 
" Charges 
Receipts. Previous. |1922-1923.| Total. Previous. (1922-1929.! Total, 
A A AAA 
| | BS RS R 
f — d RB. R8. D. e e, 
IS REECE RECEIPT a f. Extensions AND ImpROVEMBNTS— 
d ipis f lan- | 
6 Receipes Hop Em jus 116 388 | (1) Head works .. - E 4,085 js | — 4,085 
6. Receipts from other (2) Main canals and branches T 40,288 is 40,289 
duce , 2,260 P 2,260 
EEGEN i í (3) Distributaries A | 4,448 " 4,448 
; f buildings. 400 19 419 
Ke (4) Drainage and proteotive works .. oe - gé 
10, Fines .. Së 5 ps 5 
! ai (5) Speoial tools and plant 
11. Miscellaneous .. 7,310 1,047 8,357 ERA AAA PI E 
Deduci—Retands .. | .. ge 5 Total ..| 48,821 |  .. | 48,82 
E — A —— LL, MAINTENANCE AND Repains— | E Wai maps 
Total, Revenue realized in | 
Publio Works Go (1) Head works .. T SS 37,198 eg 37,198 
ment 10,247 1,177 | 11,424 : 
| (2) Main eanals and branches P 2,94,140 5,981 | 3,00,126 
irrigation Revenue rea- 
Jized in is EE (3) Distributaries - ie 14,907 895 15,802 
ment 16,94,703 | 39,323 | 17,84,026 
(4) Drainage and protective works. T T - 
(5) Special tools and plant ce tows $s .. 
Total, Direct Reoeipte .. | 17,04,95) 40,500 |17,45,450 
: Add-— Unoclassifiable outlay rà aie 
II. InpirecT RECEIPTS-- — Dee, UE RIN 
Total .. | 3,46,250 6,876 | $,63,126 
Share of land revenue E PA pare 
collected in the Civil Total, Extensions and Improvements i 
Department Se 37,059 908 88,567 and Maintenance and Repairs — .. | 9,95,071 6,876 | 4,01,947 
——— | TV. EsTASLISHMENT .. | 1,04,455 1,911 | 1,06,866 


Total, Public Works 


and Civil Depart- V. Toons aND PLANT Sé 4 1,948} 160 2,108 
ments, Revenue .. | 17,42,609 41,408 |17,84,017 





m nn 


Total, Direct and Indirect charges  .. | 0,13,485 11,295 | 6,214,780 


VI. Rurunns OF REVENUE .. T 45 En 46 
[ —— | | XX 
Total, Direct Charges .. | 6,01,519 8,947 | 5,10,466 
Share of collection charges in the Civil 
Department e e i 94,487 2,012 98,499 
Indirect charges — .. zs và 17,479 836 17,816 - 


Deduct—Old maintenance charges saved 





to Government (a) de 1 0,060,263 7,263 | 3,67,516 
Net Total .. | 2,53,232 4,032 | 2,57,264 
Balanoe, net revenue we .. | 14,89,877 37,376 | 15,26,75% 
Total, Receipts .. |17,42,609 41,408 | 17,84,017 Grand Total .. | 17,142,609 41,408 | 17,84,017 
—Ó———MM M —————————M——MM MÀ M M Á M M ————— ÁÀÀ—À— 
RB, 
(a) Extensions and e 7 vi T ae 3$ 2 Ss ,, 2,283 
Maintenance and Keen + ee .. . es KA is ae es 34097 
Establishment .. .. oe ae .. oe te ae oe DÉI 1,495 
Tools and Plant ee es .. oe at oe ae ee " ' 125 
Total, Direct Charges ,. 7,000 
Yndireot charge is is Es "T ae I T .. Ge ei "263 


Grand Total . 7,263 


No. 4. —Interest Account for and to end of 1922-1923 


| 
Amount. 








Amount. 
RE. RS, 
Total interest charges to end of 1921-1992 m 11,94,236 | Net revenue realized to end of 1921-1992 as 14,89,377 
Total interest charges for the year 1922-1928 ,. 21,919 | Net revenue realized during 1922-1923 os 37,376 
Balanos, net revenue +. T T 3,10,598 iE 


——— ——— — — 


Total .. 15,26,753 Total .. 15, 26,758 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-28. MADRAS PRESIDENCY. 


CHEMBRAMBAUKAM Tank— Tank Project. 


No. 5.—Account of Indirect Charges for and to end of 1922-1923, 























Particulars. | Previous. 1922-1923. | Total. 
| 
CAPITAL— Ra. Rs. Bs. 
Capitalization of abatement of land revenue... 85,701 T 85,701 
Leave and pension allowances ` ET PR 27,081 " 27,081 
Audit and accounts iss ia^ d SR 18 a 13 
Total ... 1,12,795 de 1,129,795 
REVENUE— Re MN UNES ESTAS CUM Ms 
Leave and pension allowances ` ,... E ES 17,390 267 17,657 
Audit and accounts m Th Si EN 89 69 158 
Total ...! 17,479 396 17815 ` 
Grand Total ... 1,290,274 336 1,30,610 





No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 
WEE 


CHARGES AGAINST CLOSED 
CURRENT SANCTIONS. 
































SANCTIONS. Total 
to dete 
. | Expen- o da 
Partioulars. ul suh dibare Amount |Unspent| against Remarke, 
begin dc | against | ` tal Charges | of sanc- | balance | old and 
rra open on to date. | tioned of current 
duae eanal ostirato, estimate, sanctions. 
estimate. sanction. | 
E E E EE ee rana RR 
| 
Direct Charges. | Bs. Rs. Bs. Rs. Rs. | Rs. Rs. | 
Works — 2. 491,801 |22.45416,14,255 | a | s fo [O14 255 | 
Establishment vee (1,294,534 i 1,28,958 
Tools and plant | 8,204 45 "8. 249 8,249 
Suspense account T en T 
Total ...6,94,589 | 26,923/6,51,462 jas ijs ... 16,581,462 
Less— Receipts on 
Capital Account ... 114] ... 114 p e ie 114 
Not Total ... 6,24,425 | 26,923/6,51,848 | . . T em 6 51,948 
Indirect Charges. 
Oapitalized abatement , 
of land revenue ...| 88,701] ... 85,701 s T ie 85,701 
Leave and Geen 
allowances .. .! 26,468 618| 27,081 Ses SÉ 27,081 
Audit and accounts ... Cu 18 13 is Vi 13 





arrra —€——Ó— | — 


Total .../1,12,164 | 6311,12798 | v e| oe [512,795 


pod —M — | ——— ae am — Ü: Sg 


Grand Total ... ¡7 7,36, 589 | 27,55417,64, 148 Ge «ae .. H,64,148 


ERN MEE A 
27 
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IRRIGATION BRANCH. PuBric WoRES DEPARTMENT., 


VALLURU Anicur System—Canal Project. 
No. 2.— Capital Account for and to end of 1922-1929. 


————. 








Drmecr CHARGES, Cost ot 
construction Expendi- 
as now estimated tura 
Heads of account. (construction against 


Previous, | 1922-1923. Total. estimate elosed closed 
' on 8lst March estimate. 






























































1893). 
e MÀ c DM eg CEDE MEC IDCM EE MEM a 
4. Worke— ES. R8. ES. RS. RS. 
¡1) Head Works— 
OC. Works .. oe oe 59,616 S 59,515 59,515 59,515 
Total .. 59,515 T 59,515 59,515 69,515 
(3) Distributaries— 
C. Works . " T A 1,141 Sé 1,147 1,147 1,147 
Total .. 1,147 - 1,147 1,147 1,147 
Total, Works .. 60,662 2 60,062 60,662 60,662 
II. ESTABLISHMENT T os .. 13,679 T 13, 079 13,079 13,679 
III. Toons AND PLANT +. T T 26 za 26 25 25 
Grand Total .. 74,360 iS 74,366 74,366 74,266 
V. Zess— RECEIPTS oN ÜAPITAL ÁCCOUNT ,. T SW ps T en 
(a) Net Total .. 74,366 " 74,966 74,866 74,366 
(a) Chargeable to “ 43, Minor Works and Navigation—Provincial. ” 
No. 3.—Revenue Account for and to end of 1922-1923. 
Toran. Totar. 
Receipts. Charges. 
Previous. |]1922-1993.| Total, Previous. 19223-1923.| Total. 
1. PIG dn ES B8, R8. lx. iy B oe ae IupRovEMENTS-- RS. RB. RS. 
] ; . ead works .. ks 3,700 1,121 4,821 
: m v yis 1,167 212 1,379 2 UE esoe and branches ET 121 a 127 
` bi 18triDularles DÉI .. " ep 
other canal pro- (4) Drainage and protective works .. 4,817 ve 4,817 
duce  .. es 1,071 is 1,071 (5) Speoial tools and plant | 
x Rents of buildings.. 138 3 141 Tobal EH 1 121 9,766 
] S 1] d - .. T a $ à 
11. Miscollaneous iud de EN II. MAINTENANCE AND REPATRS-- i 
Total, Revenue realized in (1) Head works .. : 27,267 7,254 34,521 
Publio Works D spart. (2) Maia canals and branches T 0,249 3,152 9,401 
moni i 2.817 229 3.046 (8) Distributaries PA ; 2$ 
Irrigation Revenue uM ; (4) Drainage and proteotive works . is 2x F 
lized in Civil EIU (5) Special tools and plant x a " 
ment es | :1,26,887 2,830 | 1,28,717 Add --Unclassifiable ontlay T n] . P582. e A 17,682 
Total, Direct Receipt ET "  2559| 131763 iu Cun A ee 
1 pts .. ,29,204 2,559 | 1,531,763 | Total, Extensions and Improvements | = 
lb possess Led Maintenanee and Sonn 59,742 11,527 73,269 
Share of land revenue V. P UT SC E Mn 
dn in the Civil : Vi. REFUNDS or REVENUE .. “| Ag : : 
epartment d We 1,074 47,487 Total, Direct Charges .. 13.097 15,000 58,097 
AAA AAA] Share of collection wee in the Civil 
Total, Public Works and Department : us $a 8,642 170 8,812 
Civil Dopartmonts, | 1,75,617 3,688 | 1,79.250 Indirect charges ,, - 1,874 504 2,438 
Revenne B ni déet . Total, Direct and Indireot Char "Bes... 83,618 16,734 99,347 
Deduct—Old maintenance charges saved 
to Government (a) hs T 33,122 1,759 | 37,881 
] Not Total ..| 47191 13,975 | än 
" l ————|—— —— -|-—— 4 Balance, net revenue e ee! eg — 10,342 | 1,17,784 
lotal,Reeeipts .. | 1,75,617 3,633 | 1,79,250 Grand Total ..| 1,105,017 | — 3,633 | 1,79,260 
TUUM cr €; 
(a) Extensions and Improvements us SR T T T 226 
Maintenanos and repairs Së s iis ae m » E 1,07 
Kate blishment T T T T vs i 2 B pu 
Tools and plant Ss Se - .. T T T : 30 
ida, E " p . ‘Total, Direct Charges .. deg 


Grand Total e 1,759 
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¡ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-23. MADBAS PRESIDENCY. 


VALLURU ÅNICUT Sysrem —Canal Project. 


No. 4.—Interest Account for and to end of 1922-1993. 





Amount, 

















Ns m Amount 
“Total interest charges to end of 1921-1922 T 1,80,342 Net revenue realized to end of 1921-1922 ; 1,28 126 
Total interest charges for the year 1922-1923  .. 2,705 | Net revenue realized during 1922-1923 $ — 10,342 
Balance, net interest charges T T 15,263 
Total .. 1,83,047.- Total ..| — 1,33,047 


anm-—— —d—À—— À—————————ÁÉÜóà————A——— A S a a, 


No. 5.—Account of Indirect Charges for and to end of 1922-1923. 


TT TT EE AAN 



































Particulars. Previous. | 1922-1923. Total. 
CAPITAL— Rs. Rs. Rs. 
Leave and pension allowances... vs 1,916 i5; 1,916 
Audit and accounts T l S 
Total ... 1,916 "E 1,916 
'REVENUE— — ———— ——|—— —— 
Leave and pension allowances ` ... 1,829 449 2,278 
Audit and accounts T EN is 45 115 160 
Total ... 1,874 — 564 2,488 
Grand Tlotal ... 8,790 564 4,354 


No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 





CHARGES AGAINST CLOSED 


E CURRENT SANCTIONS. Total REMARKS, 
SANCTIONS. idis Bhd 
: a to date 
Expendi- |Expendi- against 
: ture ture Amount Unspent 
Partion lars. against | againsb| T'ota] Ge of sanc- balance run GO. No. Dr a 
true- | open ` tioried o ] and date. : 
tion SCH SC al date. estimate. estimate, sanctions. estimate 
mate. sanction. 

















Derect Charges. Rs. Ks. Rs. Rs. | Rs. | Rs. Rs. Bs. 
60,662 
Works... 1 50,550 110,112| 60,662 |... det en 0, 
Establishment ...| 11,627 | 2,052 18,079 |... v " ui 
Tools and plant ... 25 Sr ` T P 
Suspense account. _ x Ld $ 
7 74,366 | ... iu eu 74,306 ent 14th | 0,364 
Total ... 62,177 12,189 (4, 9 PE 
Less—Receipts on 
capital account. ee 
Not Total ...| 62,177 12,189] 74,866 | -.. |... | ... | 74,866 
Indirect Oharges. 
Capitalized abate- 
ment of land 
revenue se aes Se? 4s . 
and pension 
EE ..| 1698; 288| 1,916 | ... i6 n: bind 
Total ...| 1,628) 288| 1916 | .. | - | .. 1,916 
Grand Total ... | 69,805 12,477 | 76,282 |... ise iud 76,282 


hlc D EEGENEN 
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IRRIGATION BRANCH. PusLic WORKS DEPARTMENT: 


Poney Anicur Sysrem—Canal Project. 


No. 2.—Capital Account for and to end of 1922-1923, 
aaa aaa A A 


Dirrcr CHARGES. 








Cost of 
lion asnow| Expondi- 
A estimated ici 
dci E Previous. |1922-1928.| Total peus cloged 

| mate closed| estimate. 

= in 1897). 

I. Works— Rs. Hs. Rs. Hs. 
(1) Head Works— 

C. Works T Sei Gë 74,600 8,975 | 78,575 | 78,597 52,597 
Total 74 ¿600 3,975 | 78,575 | 78,597 | 52,597 


PP a de e g | MÀ |, gn 7 


AAA MES E 
(2) Main Canals and Branches — 









B. Land a ti uds I das 500 ET 
D. Regulators de 1,650 pt 1,655 1,596 1,596 
E. Falls and weirs ES ivi Sos a 890 e 
P. River and hill torrent works ge ids T 3,270 zs 
K. Buildings... Se "m . 8,686 dé 3,636 3,636 3,696 
L. Earthwork . [134,532 2 11,384,834 !1,31,874 11,22,874 
N. Tanks and reservoirs 6,868 us 6,368 6,368 6,368 
Total ...11,46,491 2 146,94 (1,47,634 |,84,474. 
(3) Distributaries— || <> m 
B. Land iu T Se be $04 ans IT T SEN 
C. Works so un uw "1 8568) . 8,563! 8,567 | 6,367 
L. Earthwork De 
Total ...| 8568| 8,568 | 8,507 | 6,367 
(5) Special tools and plant ... ges m Ges T pis MON X 
Total, Works ...12,29,054 | 3,977 |2,93,681 9,934,198 (1,938,488 
IL. ESTABLISEMENT .., os. sev | 58,879 | 1,458 | 60,337] 53,407 | 44,883 
III. Toors anp PLANT Ke a is 224 85 259 625 38 


e e | AL, naa | P i o | ag, Wee 
mee fg E 


Grand Total ,..|2,88,757 5,470 | 2,04,227 |2,88,830 Se 37,859 


vm es rd | a in | RENE 








Apportionment— 
Chargeable to 49. Irrigation ,. | 40,718 is 40,713 
Do. | to 42. Irrigation — Provincial vee 19,90,767 m 2,90,767 
Do. |. to 55-A. Irrigation--1. Produe-| 17,277 5,470 | 22,747 








bive. 


Pra | car TAC | g ee 
TE AA 


Total ...12,88,757 | 5,470 | 2,94,227 


Ges 





ae EEA EEN 
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ADMINISTRATIVE ÁCCOUNTS FOR THE YEAR 1922-23, 


Reoceipts. 


PorwEv Awrcur Sysrem—Canal Project. 


MADRAS PRESIDENCY, 


No. 8.—Revenue Account for and to end of 1922-1923, 


——————  À—— MÀ—€—— U Z o ħħ 


Previous. 











TOTAL. 





1922-19283. Total. 


RSR A AA 








Charges. 


TOTAL. 





Previous. 





1922-1928. Total. 











RN: ES. BS. RA, B8. RS, 
E. Dimscr Rucerers— I. EXTENSIONS AND ÍMPROVEMENTS— 
5. Receipts from plan» (1) Head works x: 5,981 5,231 
tations T 3,119 98 3,217 
6. Receipts from other (2) Main canals and branches sa |), 22,729 T 22,729 
canal produce ,. 8,336 19 2,355 E 
(3) Distributari Ss T 
Renta at buildings: m " e" (3) Distributaries 40,040 998 41,038 
4) Drai d d ^ 49,0 
11. Miscellaneous 4,543 , 4,543 Eu MITES e SE 
(5) Special tools and plant e e T T 
"Total, Rovenue realized in Total .. | 117.029 998 | 1.18.02 
Public Works Depart- ' ERA icd 
ment .. . 16,498 137 16,635 | II. MAINTENANCE AND Repams— Ee 
Irrigation Revenue realized (1) Head works ep ..| 65,883 833 | 60,716 
in Civil Department .. | 23,11,993 70,696 | 23,82,689 
(2) Main canals and branches V3 82,536 2,494 85,030 
, (3) Distributaries ve 1,82,188 8,677 | 1,90,865 
Total, Direct Receipts ,. | 28,28,491 70,883 | 28,099,824 Ñ 
(4) Drainage and protective works .. T = T 
(5) Special tools and plant T T 3e T 
XI. Inpmezer Recerets — Add. —ÜUnolassifiable outlay .. | 2,760,594 is 2,76,594 
Share of Land Revenue 
collected in the Civil Total 6,07,201 12,004 | 6,19,205 
Department +» | 2,80,172 5,461 | 2,895,088 
. Total, Extensions and Improve- |j-—--——— — | 
E, (ORR c ments and Maintenanoe and 
Repairs .. is e| 7,24,230 13,002 | 7,837,232 
Total, Public Works 
and Civil Depart- IV. EsTABLISHMENT e? we | 2,145,004 4,767 | 2,18,771 
ments, Revenue  .. | 26,08,668 76,294 | 26,84,957 | V. Toons AND PLANT ide " 687 116 803 
i Vi. REFUNDS or REVENUE .. 461 T 461 
Total, Direct Charges 9,39,382 17,885 | 9,57,267 
Share of collection charges in the Civil 
Department e D „. | 1,29,561 3,805 | 1,33,366 
Indirect charges .. a Se 30,508 197 31,305 
Total, Direct and Indireot Charges .. | 10,99,451 22,487 | 11,21,938 
* Deduct — Old maintenance charges saved 
to Government .. id Si 41,952 4,487 46,439 
Net Total ., | 10,067,499 18,000 | 10,75,499 
Balanoe, net revenue T .. | 15,651,164 58,294 | 16,09,468 
'lotal, Receipts ,, | 26,08,663 76,294 | 26,814,957 Grand Total .. | 26,08,663 76,294 | 26,84,967 


E E E A E — M —————— MM — M M — 





ə Direct— Bb. 
Extensions and improvementa ae T IT e .. 3,007 
Maintenance and repairs vs T ee ve .. e 66 
EstabDsbhment oe ee se ro CRT as e. 1,145 
fools and plant "E oo ce ee te es .. 28 

4,296 

Tedireot 5 n3 es ae ee ee as 191 

Total .. 4,487 


28 
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IRRIGATION BRAN(CII. PUBLIC WORKS DEPARTMENT. 


PorveY Antcur SvsrEM— Canal Project. 
No. 4.— Interest Account for and to end of 1922-1928. 


Mr mq I gt p q —P—— d 
Amount. 1 Amount. 


———— Á— A 





Bp: RS. 
ota) interest charges to end of 1921-1922 i. 4,965,837 | Net revenue realized to end of 1921-1922 DM 15,51,164 
Totul interest Poio for the year 1922-1923  ., 10,848 | Nob revenue during 1922-1923 ,, Ré iE 68,294 
Balanco, net revenue a Ls 11,933,273 
Total ae 16,0 9,458 - Total om 16,09 458 





No. 5.—Account of Indirect Charges for and to end of 1922-1923, 




















Particulars. | Previous. 1922-1923. Total. 
A RENE NGC — H—Ó———— EE ("cra —— |K c ——À—— a —— M —Á— — 
CarrrAL— BB. R8. RS. 

Capitalization of abatement of land revenue. is T 165 Be 185 
Leave and pension ellowantes i Se Sé P 8,244 204 8,448 
Audit and aecounts Tm i» s. ws ES 121 40 161 
Total 8,830 | 244 8,774 

Ruvenve— —— —— — | | ee ——— 
Capitalization of abatement of land revenue, , T I 403 | T 408 
Leave and pension allowances - gs Gs is 29,959 667 30,626 
Audit and accounts (s m Se in - 146 * 180 : 276 
Total .. 30,508 797 l 81,308 
Grand Total .. |. $9,088 1,041 40,079 

— ————————————————Ó RÀ € € Ó O Ea e Aa 


—————Á—————————————————À——— M MM MÀ M ——— € € — Au 
CHARGES AGAINST CLOSED 


















































SANOCTIONS, CURRENT BANCTIONS. REmMARES. 
m Total - 
harges to { 
Expendi- di et 
Particulars. are ture Amount| Unspent ee Seine 
against against Total pe of sanc- | balance ende GO. No, and orar 
construction! open "la y tioned of gans date, esti M m 
estimate. canal S estimate. estimate. ` SEN 
sanetion. i 
E $ 
Direot Oharges. | R8, ES, RS. RI. Rà, AS. RB. RB. 
Works S] 188,35 10,003 |1,93,438| 40,193} 41,860| 1,167! 2,833,631 | 322 I., 1st Aug. 1917. 2,900 
Establishment , js ME 42,189 | 2,194 44,383) 16,954 9,024| — 6,930 60,857 | 491 I., 18th Dec. 1918. 13,169 
Tools and plant dë e l 38 38 221 587 366 259 | Mis. 69 I., 2nd Mar.| 26,006 
Suspense account da 27 m ae i a e Sé 1921. 
Total ..| 2,25,624 12,235 | 2,387,859] 56,368[ 60,971; — 5,397 2,94,227 Total ,. 41,900 
Lese—Recoipta on capital l 
acoount T eh T D re T 
Net Total .. 2,25,624 12,235 |2,37,859| 26,368| 450,971) — 5,397 2,94,227 
Indirect Charges. Kë 
Capitalized abatement of 
land revenue. 165 is 165 bs ; 165 
Leave and pension allow- 
ances es 5,907 307 | 6,214 2,234 .. ,— 2,234 8,448 
Audit and accounts +. Ge n e 161] .. -- 161 161 
Total ..|' | 6,072 307 6,372/ 2,3961  .. |— 2,306 8,014 





Grand Total .,|  2,81,696 12,542 |2,44,238| 58,763| 50,971| — 7,702| — 3,03,001 


r beggen 


ADMINISTRATIVE ACOOUNTS FOR THE YEAR 1922-23. 
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MADRAS PRESIDENCY. 


Curyerv Anicur Sysrkw — Canal Project. 


No. 2.-—Capita] Account for and to end of 1922-1923. 





lleads of account. 


Direct CHARGES. 








Cost of 

construc- 
tion as mowl expendi 

(construc- Sur 
1922-1923, Total. S closed 

ECKER estimate. 

31st March 

1896). 

Hs. | Hs. | Bs. Rs. 
56,860 | 56,860 | 56,860 
56,860 | 56,860 | 56,860 

042 542 042 
443 443 448 
9,586 | 9,586 | 9,586 

> 498 498 498 

geg 7,099 7,099 7,099 

4. | 11,934 | 11,934 | 11,984 
5,456 5,456 5,4506 
2,117,214 |2,17,214 12,17,214 
29,756 | 29,756 | 29,756 
2,098 | 2098 | 2.098 
284,026 |2,84,626 |2,84,626 ` 

m 1 18824) e — 

3.986 | 33,239 | 9,126 | 5,573 

Se e 26,093 

1,150 
3,986 | 37,225 | 52,693 | 5,578 


Previous. 
i. Works— Ra. 
(1) Head Works— 
O. Works ,.. | 56,860 
Total 56,860 
(2) Main Canals and Branches— — 
A. Preliminary expenses 542 
B. Land 2 D 448 
D. Regalators ... a SCH 9,580 
F. River and hill torrent works 498 
F. (1) Other eross drainage works 1,099 
G. Bridges " e 11,934 
K. Buildings | 9,156 
I. Earthwork ... ... |2,17,214 
N. Tanks and reservoirs 20,756 
O. Miscellaneous 2,098 
^ Total ...|2,84,626 
(8) Distributaries— ————— 
B. Lands m 
C. Works : 33,239 
L. Éarthwork . geg 
O. Miscellaneous T 
Total 33,239 
(5) Special tools and plant ... T 
Provision for unforeseen works de 
Total, Works .., [2,74,729 
II. ESTABLISHMENT T is 90,144 
TIT. Toons ano PLANT 117 
Grand Total ... 4,064,986 
Less—Receipts on capital account ; " 
Net Total ... [4,64,986 
Apportionment- TAE 
Chargeable to 49. Irrigation e tee Bee 
Do. . 43. Irrigation —P rovineial DT 3,908,916 
Do. 55-A. Irrigation—1. Productive. 7,846 
Total ... |4,97,140 











— M  ÁÀ ——á— | s —MH—— n | n— 

















3.986 |3,78,711 3,94,179 [3,47,059 . 
1.461 | 91,605 | 90,426 | 78,646 
36 | 153 | 942] .. 
5.483 14,70,469 4,855,547 |4,25,705 
50 DEE age B 
~ 5438 410,419 |4,85,547 |4,25,705 
58,224 . 
3.98,916 e 


5498 | 18,279 |... Na 


5483 |4,70,110 


... een 


A c CC NC ee LE 
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IRHEIGATION BRANCH. PusLicC Works DEPARTMENT, 


CHEYERU Ánicur System—Canal Project. 


l No. 3.—Revenue Account for and to end of 1922-1928. 
SÉ 










































































Tora. Toran. 
Reoeipts, Charges. 
Previous. ens] Total. | Previous. ¡1922-1923.| Total. 
A A eS E CE rS 
RS. RS. RS. I. EXTENSIONS AND lMPROYEMENTS— R8. R8, R8. 
(1) Head works .. e| 10261 us 10,261 
I. Dimrcr Recerrrs— (2) Main canals and branches +. p 21,684 110 21,794 
(8) Distributaries . x 16,291 9,089 79,980 
6. Receipts from planta- (4) Drainage and protective works .. 1,919 $ 1,919 
tion . 5,027 819 5,846 | (5) Special tools and plant T si i SW 
6. Receipta from other Add—Unelassifiable outlay a 39,441 ei 39,441 
canal produce... 9,505 161 5,666 Il DURE peana 
9, Rents of buildings ,. 937 90 1,027 Total ..| 1,49,596 3,199 | 1,52,795 
11. Miscellaneous bs 8,179 v 8,179 | IT. MAINTENANCE AND REPATRE— pes 
(1) Head works .. .. | 37,805 1,497 | — 38,802 
————|—————|-———--——| (2) Main canals and branches .. | 1,16,950 5,617 | 1,92,572 
Total, Revenue realized (3) Distributaries 4,19,186 19,916 | 4,39,702 
in Publie Works (4) Drainage and protective worka .. 13,489 i 13,489 
Department i 28,648 1,070 24,718 (5) Special tools and plant D z ae ei 
D D Ad zm 2 
es. Hoi d—Unclassifiable outlay sik pepe dë 2,78,001 
realized in Civil Tota! 8,65,536 
: ais 109,04 27,080 | 8,92,566 
Department ..|20,58,781 | 74,254 | 21,93.085 Total, Extensions and Improve- cs aio NEAN: 
ments and Maintenance and 
| ———— M Repairs... me .. | 10,15,132 30,229 | 10,£5,261 
] . « ESTABLISHMEN ux ..| 2,88,858 | 
Total, Direct Receipts. | 20,82,429 | — 76,824 | 21,67,753 | V. Toors AND Pas ES e 1,489 SE Ke 
E EE VI. Rerowns or REVENUE .. fh id en - 832 
Total, Direct Charges ,. | 13,05,811 41,580 | 13,47,391 
ead aed dde Share of collection eharges in the ' d 
Dep imani i Civil Department i +. | 1,12,806 3,878 | 1,16,744 
+» | 1,98,949 3,352 | 2,02,301 indirect charges .. F ia 40,649 1,354 42,503 
NS ———— . Leen Total, Direct and Indirect Charges. | 14.59,326 y 312 | 15.06.63 
n Git Decne * Deduct — old maintenance charges L Kee 
SES saved to Government  .. iu 43,067 H 
ments, Revenue .. 122.81.378 | — 78,676 | 23,60,054 i e e Nus 
Net Total ,.,14,16,259 | — 49,705 | 14,58,064 
Balance, net revenue  ,. .. | 8,65,119 85,971 | 9,01 090 
Total, Receipts .. 22,81,378 78,676 | 23,60,054 Grand Total ,, | 22,81,378 78,076 | 23,60,054 
e 
—— M ÓÀ— a ———————— xj — a EES ts Ko 
* Direct— RS, 
Extensions and improvements .. T a - SS .. 2,566 
Maintenance and repairs hi in ix M T "m .. 640 
Establishment vo ae e P 2 44 .» an "n l, 175 
Tools and plant en Gs - T - T va 29 
4,410 
Indirect T T e s3 E SS . "og 








No, 4,—Interest Account for and to end of 1922-1993, 











PEU UNES 
Amount. Aaa 
RB, 
Total interest oharges to end of 1921-22 ix 6.90.727 Net-sevenas realized to end o? 1931-29 RB, 
Total interest charges for the year 1922-23 y 16,457 Net revenue realized during 1922-23 .. T rd 
Balance net revenue ox y es dr . 1,98,906 ee , 
Total ,. 9,01,090 Total .. 9,01,090 





—————————————————————————— EE 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922.23. MADRAS PRESIDENCE 


CHEYERU Antcur Sysrem—Canal Project. 


No. 5.—Account of Indirect Charges for and to end of 1922-1923, 













































































Particulara. Previous. 1922-1923. | Total. 
OPE RB. B8. | R8. 
Capitalization of abatement of land revenue oe T 744 , 744 
Leave and pension allowanoes  ., eg xs m 19.620 '"o05 19.825 
Audit and accounts oe aie D Wa Ss "56 40 "o 
Total .. 13,419 245 13,64 
i icone 
eave and pension allowances ` a. ve ee 40,369 
Awdit and accounts T Ss Së e " "280 Eo m 
Total ,. 40,649 1,854 42,503 
Grand Total .. 54,068 2,099 56,167 
No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 
MEARUM pees iS CURRENT SANCTIONS. REMARES. 
^ i Total 
Expend- |Expend- d = LAM 
Particulars. iture iture Amount |Unspent old pit d G.0. | Amount 
against | against] mo]  |Cbharges of sanc- | balance! current | No. and of 
construc- | Open to date. | tioned | of esti- | sanctions date. lestimate, 
tion canal estimate.| mate. ` i 
estimate. jsanction. 
Direct charges. ES. xS. AB. RB, RS, RS. RB. BS. 
Works is me 3,20,865 | 26,194 | 3,47,059 | 31,652 | 47,120 15,468 3,78,711 
Establishment .. : 73,542 | 5,104 78,646 | 12,959 | 11,780 |— 1,179 91,605 
Tools and plant T es .. " 153 942 789 153 
Suspense account .» oe T gie T e va NS i 
DR NTE RAMS A a a meu ENT. 
Total .. 3,904,407 | 31,298 | 4,25,705 | 44,784 | 59,842 15,078 | £,70,£69 a. 47 120 
23rd 
May 
: : 1922 
Less—Receipts on capital : 
account A .. oe .. ae 50 ee i Tg 50 50 
Wet total .. | 3,94,407 | 31,298 | 4,25,705 | 44,714 | 59,842 | 15,128 | 4,70,419 
ae ee ey re oe | EE ES | ED | ma A A ed 
Indirect charges. 
Capitalized abatement of 
land revenue .. E 744 c 744 Ed E eh 744 
gcns = pond ni 10,296 714 11,010 | 1,815 .. L-1818 19,825 
Audit and acoounts e d d d 95 E lu ` a 
Total .. 11,040 714 11,754 | 1,910 0 ¡215910 13,664 


ia — 





— a [MÀ —Hà 
pou: nd ad 





— — —À 


Graná Total .. | 4,05,447 | 32,012 | 4,87,459 | 46,624 | 69,842 | 13,218 | 4,814,083 


ee pees A A a a 
29 
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IRRIGATION BRANCH. PubLic Works DEPARTMENT, 


TIRUKKÓYILOR AnNIicuT SYSTEM— Canal Project. 


No. 2.—Capital Account for and to end of 1922-1923. 











Drrecr CHARGES. | Clost of 
construe- 
tion as R07 | pend 
(construo- n Sc t 
Heads of account. Previous, | 1922-1923, | Tota, m um closed 
' closed estimate, 
in March 
1895), 
I. Works— ES. RS, RS, RS, ES. 
(1) Head Works — 
O, Works ese se va [128,268 |...  [1,28,263 (1,29,283 |1,23,263 
Total ... |1,29,268 e. 11,238,268 /1,29,239 |1,23,268 
(2) Main Canals and Branches — MEA O aa EEES DG 
B. Land T s bus N 1,921 jus 1,827 1,921 1,321 
D. Regulators ... ga d | 9,804 as 9,304 9,304 9.304 
E. Falls and weirs... ES ee | 19,189 232 | 19,421 | 19,586 | 12,78: 
F. River and hill torrent works via " bs M M Ms 
F. (1) Other cross drainage works ...| 8,077 ed 8,577 8,577 8,577 
G. Brdges ` sis = we] 1,458 es 1,453 1,458 1,458 
H. Escapes ` dr ies e.) 1,978 id 1,978 | 1,378 1,378 
K. Buildings ... vis sis Ql] 1,970 ax 1,970 1,970 1,970 
L. Earthwork ... TN de ... 11,06,858 Se 1,06,858 /1,06,858 11,06,858 
N. 'Tanks and reservoirs T" S. | 19,942 E 18,549 | 13,542 | 13,542 
O. Miscellaneous - geg s.. | 4,920 " 4,920 4,920 4,920 
Total ...|1,74,518 232 |1,74,750 |1,74,915 11,68,115 
(3) Distributaries— € "—————— AE URINE ERA UNES 
C. Works TR iu e e.) 8,904 "m 8,904 | 3,904 | 8,904 
L. Earthwork ... EN bes A 1,588 Së 1,588 1,588 1,588 
O. Miscellaneous m is Se des ‘ "m oe 
Total ...| 10,492 ii 10,492 | 10,492 | 10,492 
(5) Special tools and plant ... | eg 
Total, Works  ... 3,08,278 232 |3,08,505 |3,14,640 |3,01,870 
II. ESTABLISHMENT Se ada ses | 67,579 64 | 67,643 | 68,209 | 64,889 
All. Toors ann Pranr a is im 19 5 24 256 En 
Grand Total ... 138,75,871 - 301 3,76,172 |3,83,105 |8,66,759 
Apportionment chargeable to 49. Irrigation. | 33,500 ats 33,500 ii ap l 
Apportionment chargeable to 43. Irrigation— 
Provincial uiae. see ace rr ve 3,383,259 eee 3,309,209 eee e») 
Apportionment chargeable to 55-A. Irriga- 
tion—  ' 
I, PRODUCTIVE ose ... ... T 9,112 801 9,418 esa ... 
3,715,871 301 |8,76,172 iis ... 


Sr a er 
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ADMINISTRATIVE ACCOUNTS FOR TRE YEAR 1922-23. 


TiRUKKÓÜYILUR Anicur SysrEM— Canal Proyect, 


No, 3.—Revenue Account for and to end of 1922-1923. 


MADRAS PRESIDENCY. 


a A CL CD C A 


Tota. 





Receipta. 


Previous. |1922-1923.| Total. 

























Total, Public Works 
and Civil Depart- 


ments, Revenue. | 19,68,756 | 76,999 | 20,45,756 | 


y 





m e 








Charges. 


| VI. RzruNDs or REVENUE ,. 


Total, Direct Charges 


| Share of collection charges in the Civil 


Department CR 


| Indirect Charges  .. Sé 
Total, Direct and Indirect Charges. 


* Deduct—Old maintenance charges 


10,57,017 

„> | 66,241 
9,90,770 

.| 9,77,986 


saved to Government 
Net Total 


Balance, net revenue .. 





RS. ES. I. EXTENSIONS AND IMPROVEMENTS — 
.Y. Direct Recerets— 
l (1) Head works .. T vs 
5. Receipts from planta- ` 
tions es T 24,135 1,937 25,972 (2) Main canals and branches a 
6. Receipts from other (3) Distributaries e Ge 
canal produce .. 5,221 205 5,132 (4) Drainage and protective works .. 
ae. (5) Special tools and plants e 
9. Rents of buildings .. 616 5 621 | 
Total ee 
11. Miscellaneous T 598 8 601 | 
| II. MAINTENANCE AND REPAIES— 
Total, Revenue realized (1) Head works .. ep - 
in Public Works 
Department 31,176 1,450 32,626 | (2) Main canals and branches SS 
Irrigation ` ` Revenue l (3) Distributaries .. 
realized in Civil 
Department »» | 17,76,206 72,187 | 18,48,393 | (4) Drainage and protective works .. 
(E) Special tools and plants e 
; Add—Unclassifiable outlay  .. 
Total, Direct Receipts 18,07,882 13,687 | 18,81,019 | 
| Total .. 
Il. Ix»:nzer Recriprs— 
Total, Extensions and Improvements 
Share of Land Revenue and Maintenance ard Repairs 
collected in the Civil | 
Department +» | 1,61,974 3,362 | 1,6£,736 | IV. ESTABLISHMENT T 
RES ———————| V. Toors AND PLANT 























ES, ES, BS. 
4,289 ^ 4,289 
42,458 1,981 | 44,439 
50,322 : 50,322 
20,015 Me 20,015 
1,17,084 1,981 | 1,19,065 
59,027 2,339 | 61,260 
2,20,833 ( 18,471 | 2,48,304 
1,14,215 +. | 1,14,215 
8,680 8,680 
1,95,003 b 1,95,068 
6,006,818 | 20,704 | 6,27,522 
7,23,902 | 29,685 | 7,406,087 
2,05,962 6,304 | 2,12,266 
704 529 1,233 
303 2 303 
9,30,871 | 29,518 | 9,600,889 
96,879 3,777 | 1,00,656 
29,267 1,110 | 30,977 

















— — 





34,405 | 10,91,422 


6,658 


72,905 


27,747 | 10,18,517 
49,252 | 10,27,238 











Total, Receipts .. | 19,68,756 76,999 | 20,45,755 Grand Total .. | 19,68,756 76,999 | 20,145,755 
2 Direct — R8. 
Extensions and improvements .. os T e. ‘ es 1,972 
Maintenance and repairs 25 i T e oe Ss 2,960 
Establishment .. es ee ae ae ou es 1,370 
Tools and plant vs = is T T T T 115 
Total .. 6,417 
Indirect T T is et ae ae ae Y 241 
Total, Direct and Indirect ., 6,658 
No, 4.—Interest Account for and to end of 1922-1923. 
Amount. Amount, 
BB : ES. 
Total interest charges to end of 1921-1922 a" 5,365,056 | Net revenue realized to end of 1921-1922 sè 9,77,986 
“Total interest charges for the year 1922-1923  .. 12,708 | Net revenue realized during 1922-1923 s 49.259 
Balance, net revenue ia T se 4,79,479 
Tota) .. 10,27,238 Total ., 10,27,238 


eege 
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TRRIGATION BRANCH. PubLic WoRks DEPARTMENT.. 


'iRUKKOYILUR ÁNICUT SysrEM— Canal Project. 


No. 5.—Account of Indirect Charges for and to end of 1922-1923, 


























Particnlars. Previous. 1922-1923, | Total. 

CariTaL— R8. R8. RS. 
Capitalization of abatement of land revenue T 105 va lub 
Leave and pension allowances .. e i 9,461 9 9,470 
Audit and accounts os P T T 64 2 66 
Total ae i 9,630 TI 9,641 

REVENUE— €xñqq— € E E —— M ———————M A A 

Capitalization of abatement of land revenue T 290 is 290 
Leave and pension allowanees .. .. ve 28,835 883 29,718 
Audit and accounts eg SS ve KC 142 227 309 
Total .. 29,267 1,110 z 80,377 
Grand Total ,. 38,897 1,121 40,018 





J 
AN ATA A EE ipium li rire iiir 





No. 6.—Statement comparing Charges to date with Sanctioned Estimates, 


aR NEE 


CHARGES AGAINST CLOSED 

















SANCTIONS. CURRENT SANCTIONS. Total REMARKS. 
——— ERE SAA ARES | 
.. [Expendi- uns BEE 
Particulars. E Se A Charges Amount |Unspent| against 
onte. | open Total Se GER e piss G.O. No. and x 
tion esti- | canal date. tunale lotir pn date. Bue? 
mate. sanc- estimate. iestimate,| sanctions, e 
tion. 
e æ _——— a M Á—— M / 
Direct Oharges, BS. RS. RS. RB. RB. RB. RS, Es. ` 
Works "A $ ..|  2,01,591 [1,00,279| 3,01,870 | 6,635 | 19,770 | 6,135 | 3,08,505 | Mis. 179 I] 6,800 
Establishment eN a 46,361 | 18,528) 64,889 2,754 | 3,820 566 | 67,643 | 11th June 1921) ` 
Tools and plant 5s T Y i Ka 24 256 232 24 | Mis. 3921 I. 5,970 
Suspense account si ^ T e. T js 1 : 


d 23rd August 


Total .. 2,147,952 | 1,18,807) 3,66,759 9,418 | 16,346 | 6,933 | 3,760,172 


Les—Receipts on Capital 
Account +» T i 








——— — | ee 





— M O ptt a HÀ 


Total ..| 12,770 





on os ee se *5 (RW? 








bb | a a —À | rá e | y — — M | m— — H— 


Net Total ., 2,481,952 | 1,18,807| 3,66,759 9,413 | 16,346 | 6,933 | 3,76,172 


os € (ERUIT e gegen | to ERA | s o — Po— | ———— g | —sÀ 
Ó—— 


Indirect Charges. 


Capitalized abatement of Land 
Revenue .. . .. 28 , 105 














d ar ee ee 105 
Leave and pension allowances .. 6,490 2,594 0,084 386 is — 3865 9,470 
Audit and acoounts  ,. - es Vis ae 66 .. — 66 66 
Total .. 6,518 2,671 9,189 452 ds — 452 9,641 
Grand Total .. 2,904,470 | 1,21,478) 3,765,948 9,865 | 16,346 | 6,481 | 3,865,813 

i 


c C C LC CC ICE EM CCS eRe ae eR E C ae, 


117 


ADMINISTRATIVE ÁCCOUNTS FOR THE YEAR 1922—1923. MADRAS PRESIDENCY. 


SHATIATOPE Anicur Sysrem—Canal Project. 


No. 2.—Capital Account for and to end of 1922-1928. 





Dinger Cmaxnazs. 






































Cost of 
rear Expenditure 
Heads of account. | Eemer P ZC 
Previous. 1922-1923. Total, A is Gr satiate: 
1895). 
 "Wonxs— RS. RS, RS. , RS. RS. 
(1) Head Works— 
C. Works ...  .. 2.31,572 231,572 | 2,981,572 | 2,891,572 
K. Buildings... ... 4,819 4,819 4,819 4,819 
Total 2,36,391 2,36,391 | 2,36,391 | 2,86,391 
(2) Main Canal and Branches— a | | ee | a | ee 
A: Preliminary expenses—old 
outlay idu ER 25 4,420 4,420 4,420 4,420 
B. Land geg 1,40,970 1,40,970 | 1,40,970 1,40,970 
D. Regulators 92,834 02,394 52,334 52,334 
E. Falls and weirs ... en 82,248 82,248 82,248 82,248 
F. River and hill torrent f 
works he eh 17,625 17,625 17,625 17,625 
G. Bridges 30,975 30,975 30,975 30,975 
H. Escapes ... px. 2,999 2,599 2,599 2,599 
I. Navigation works 11,236 11,236 11,236 11,236 
K. Buildings 8,170 " 8,176 8,176 8,176 
L. Harthwork M we | 173,258 ; 1,793,208 | 1,73,253 | 1,738,253 
N. Tanks and reservoirs”... 13,196 " 13,196 13,196 13,196 
O. Miscellaneous... Sg 4,950 i 4,950 4,950 4,950 
Total ...| 5,41,982 m 5,41,982 | 5,41,982 | 5,41,982 
(3) Distributaries— _ = | ———— ——— A — ——— 
B. Land ad D V 1,770 ; 1,770 1,770 1,770 
©. Works  ... 20,439 20,439 20,439 20,439 
L. Earthwork 6,512 6,512 6,512 6,512 
O. Miscellaneous 3,312 254 9,912 3,312 3,312 
Total 32,033 : 82,098 32,088 32,038 
(4) Drainage— —— —— | ee ——_———— TM ———— == 
C. Works el he EN 85 — 1 84 23,000 
(5) Special Tools and Plant— SSS ES Mu Eee eae aprum 
Total, Works 8,10,491 E 8,10,190 8,833,406 8,10,408 
YI. ESTABLISHMENT = 1,04,760 1,04,760 1,09,899 1,04,724 
XII. Toots anp PrawT  ... eee 115 115 460 115 
Grand Total 9,15,866 — 1| 915,365 | 9,43,765 | 9,15,245 
Apportionment— Se | MSS as aaa IOS S 
Chargeable to 49. Irrigation ...| 5,038,811 5,058,811 
Do. 43. do. —- 
Provincial  ... ET | 407,014 4,07,014 T 
Chargeable to 35. Provincial— | 
Irrigation Works—Imperial. 4,420 4,420 e 
Do. to 55-A. Irrigation— 
I. Productive. T OM 121 — I 120 ete 
i Total 9,15,366 | — 1| 9,15,865 a t 




















:30 


ARRIGATION BRANCH. 





Reoeipts. 





I, Dimrcr Recriprs— 
5. Receipts from plarta- 
tions ; 


6. Receipts from other 
canal produce 


9, Rents of buldings .. 
10. Fines 
11, Miscellaneous 


Deduct—Refunds.. . 
Total, Revenue realized 
in Publie Works De- 
partment . : 


Irrigation Revenue re- 
alized in Civil Depart- 
ment T ie 


Total, Direct 
Receipts 


UL INDIRECT Recerrrs— 


Share of land revenue 
collected in the Civil 
Department : 


Tota), Public Works 
and Civil Depart- 
ments, Revenue. 


t 


Voial, Receipts 





\ 


No. 


118 


PUBLIC WORKS DEPARTMENT... 


SHATIATOPE ÁNICUT SYsTEM— Canal Project. 





Previous. 


RS 


12,567 


4,086 


Fe e la | i éi | E 


881 


17,746 


42,138,384 


— À— 





42,21,180 


11,08,705 


53,39,835 


ST HARE a g | DEPT. de, SS 


, | 83.39 836 





Toraz, 
| Charges. 
1922-1928. "Total. i | Previous. 1922-1925, Total. 
RB. RS 
ES BR. RB, 
I. EXTENSIONS AND ÍIMPROVEMANTS— 
611 13,178 (1) Head works .. es 3,955 3,955 
(2) Main canals and branches 28,922 5,940 31,862 
(8) Distributaries . 24,481 T 24,481 
235 | — 4,821 (4) Drainage and protective works ,, 158 we 158 
(5) Special tools and plant .. e T 
84 965 | Add—Unelassifiable outlay .. 21,316 P 91,316 
4 Total ..| 78,832 | 5,340 | 8£772 
106 314 | II. MAINTENANCE AND Repaiks— d 
(1) Head works .. ys 81,979 6,603 88,582 
1 1 (2) Main canals and branches 2,067,172 15,908 | 2,83,080 
(3) Distribvtarics 89,610 89,610 
(4) Drainage and protective works , 2,934 dé 2,034 
1,085 18,781 (5) Special tools and plant .. T ps Se 
4dZ--Unoclassifiable outlay ,. 2,87,678 Sek 2,587,678 
Total .. |, 7,29,378 22,511 | 7,51,884 
1,26,876 | 48,40,260 i AA A AAA 
Total, Extensions and Improvements 
—— and Maintenance and Repairs ., | 8,08,205 28,451 | 8,36,056 
IV. ESTABLISHMENT is 2,56,88 7,969 | 92,64, 791 
1,27,911 | 48,569,041 
V. Toots AND PLANT ek 914 663 1,577 
VI, Rercunps or REVENUE .. A 249 T 249 
Total, Direct Chargos 10,66 250 37,023 | 11,08 278. 
165,209 | 11,23,914 | Share of collection a in the Civ} "` i 
Department e .. | 2,606,104 7,104 | 2,73,208 
Indirect charges ., ge 26,600 3,491 87,991 
Tota), Direct and Indirect Charges. 13,68,954 45,518 14,14 472 
` * Deduct—Old maintenance oharges saved gë AN 
1,43,120 | £4,82,955 to Government  .. sa E 22,083 2,219 24,302 
Total .. | 13,406,871 43,299 |13,90,170 
Balance, net revenue ; .. | 39,92,964 99,821 | 40,92,785 
1,483,120 | 53,82,955 Grand Total 53,899,835 | [,43,120 51,82,055- 


qc 





TOTAL. 








3.— Revenue Account for and te end of 1922-1923. 



































—————— "E EE 
* Direct— 


Extensions and iraprovements 
Maintenance and repairs, . 


Establishment 
Tools and plant 


Índireet . 


»* 


za 


Total 


No, 4.—Interest Account for and to end of 1922-1923. 


2,219 


ME 


eee 


Tota] interest charges to end of 1921-1922 
‘Total interest charges for the year 1922-1923 ,, 


Balance net revenue .. 


Total 


Amount. 











Amount. 
ES. RB. 
- 6,901,060 | Net revenue realized to end of 1921-1999 39,92,904 
30,441 | Net revenue realized during 1922-1923 Se 99,821 
T 34,711,284 
40,92,785 Total .. ——— 4092,85 — 


eee eg 





aD ` 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-1923. MADRAS PRESIDENCY. 


SHATIATOPE ÁNICUT BysrEM—C anal Project. 


No. 9.— Account of Indirect Charges for and to end of 1922-1923, 
































HEROUM LI C eee 
Particulars. | Previous. | 1922-1923. | Total. dé 
Carrab— i : 
Capitalized abatement of land revenue ., - is T do 609 ST 42,609 
Leave and pension allowances .. eh eg e e 14,667 l 14,667 
Audit and accounts so ... ee b» CR oe x ea í 1 
Total .. 67,277 T 9 
Capitalized abatement of land revenue .. T Es T 379 . 879 
Leave and pension allowances .. si vi eg n 35,060 1,107 37,067 
Andit and accounts — .. E pe E Zei » 261 '284 54 
Total .. 36,600 1,391 37,991 
Grand Total ..| | 93,877 1,391 95,268 





A A A A tt 


No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 
Se ee 

















CHARGES AGAINST CLOSED 
SANCTIONS. CURRENT SANCTIONS. ’ REMARES. 
Total 
Expendi- [Ex pendi- ` MEME to 
Particulars. ture ture Amount} Unspent € Zee G 
against j against Tota] Charges | of sano- j balance oa .0. Amount 
construc- open otai | to date. | tioned of current No, and of 
tion canal estimate.| estimate. Sanctions. date. estimate, 
estimate. | sanction. 
1 4 1 
Direct Oharges. R8. RS. BS. BB. ES. ES. RS. ES. 
Works $5 1,09,182 |7,01,294| 8,10,406 84 |, 23,000 22,916 8,10,491 
Establishment 24,702 80,022; 1,04,724 36 5,175 5,139 1,04,760 | Mis. 136 1.,| 23,000 
20th April 
115 115 Sg 345 345 115 1920. 


Tools and plant 


. .. 


120 | 28,520 28,400 9,15,865 





Suspense account 
Total .. 1,383,884 | 7,81,361| 9,15,245 





es fi 
































Less —Beceipts on Capi- T ee 
ta} account. 
Net Total .. | 1,238,884 |7,81,361| 9,165,245 120 | 28,520 | 28,400 | 9,15,365 
4ndarect Charges. 
Capitalized abatement ae 42,609} 42,609 Se vx 42,609 
of land revenue. 
Leave and pension allow- 3,457 | 11,205| 14,662 5 - — $ 14,667 
ances. 
Audit and accounts is - .. 1 DÉI — 1 1 
Total .. 3,457 | 53,814) 57,271 6 T — 6 57,277 
Grand Total .. 1,87,341 | 8,35,175| 9,72,516 126 | 28,520 28,394 9,72,042 


nm 
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jRRIGATION BRANCH. PupLic Works DEPARTMENT. 


TorvpvR Pnozzor— Tank Project. 


No. 2. —Capital Account for and to end of 1922-1928. 
pec e ED eee DC MD ee Se oe 
























































































































































DirEcT CHARGES. Cost of Expenditure 
t : 
Heads of account, gen SS aene 
l Previous. rein. Is: 1922-1923. Total. estimated. estimate. 
BP ARES 
1 | 3 4 5 6 
1. Worxs— Ra. Sr, Rb, 
1) Head Works— a 
: e Preliminary expenses js .. 7,884 217 8,101 | 9,500 os 
B. Land - ae a m" 61,179 Ee 60,344 66,750 T 
O. Works > SR Se 2s 3,79,885 2,415 4,12,300 5,94,560 Se 
K. Buildings .. ga s de 20,701 "291 20,992 21,000 is 
L. Earthwork .. Ge SS ae 6,64,498 66,652 7,31,150 11,65,600 
O. Miscellaneous ^ a SS 6,566 248 6,813 11,900 éx 
P. Maintenance ae : gie 3,541 507 4,051 5,000 
Unforeseen works .. d e vs , ek 5,000 
Total .. 11,44,256 99,495 12,438,761 18 ,79,310 
(2) Main Canals and Branches— Aé A4A | —— —— CIEN oem: 
A, Preliminary expenses oe ve 1,176 A 1,176 6,800 di 
B. Land ws vs Vs e 38,398 Se 38,398 56,700 de 
O W orks U ee SR .. mo .. oe zs e ag 
D. Regulators .. E T vs 14,579 918 15,497 33,600 T 
E. Falls and weits ; ER 23,046 345 23,391 26,200 A 
F. (1) Other cross drainage works e 7,894 553 8,447 14,280 à 
G. Bridges eg ae ee T 8,805 1 8,506 20,200 .. 
K. Buildings es ee ee > Pr are .. MI ca 
L. Earthwork .. ad we - 47,828 2,283 49,611 61,880 ; 
O. Miscellaneous is de is 1,036 12 1,048 2,300 
P. Maintenance - T 2,189 467 2,656 4,950 
Unforeseen works  .. ve m Ss xi T 11,780 
Total .. 1,44,451 4,579 1,49,030 2,40,690 e 
(8) Distributaries— — a | AAA mum Lm 
A. Preliminary expenses T Ps 971 as 971 1,200 m 
B. Land ee ae ae o 2 34,749 3,674 32,423 74,500 " 
C. Works as .. T De 26,359 ` 6,742 33,101 72,400 
L. Earthwork oe en os oe "m ou oe e 
O. Miscellaneous T T i e. sá 
P. Maintenance AN oe ech we T e ds 
Unforeseen works .. SN va , € 2,900 SÉ 
Total .. 62,079 10,416 72,495 1,51,000 S 
(5) Special Tools and Plant— — 1,397 9,590 8,193 E a 
Provision for unforeseen works .. is R id Wé " 
Total Works .. 13,49, 389 1,24,080 14,73,469 22,71,000 
Xi, EgrABLISHMEN'T ie ^ Se 3, 87,214 34,491 4,21,705 3,89,772 E 
TIL, Toors AND PLANT js ic " 3,01,500 2,893 3,04,393 3,01,309 .. 
l a a a Ee 
l (a) Grand Total «. 20,38,103 1,61,464 | 21,99,567 29,62,081 ge 
V. Less—-Receipts on capital account - 6,200 679 6,879 2,081 ` T 
(a) Net Total .. |  20,51,903 |  1,00,785 | 21,92,688 29,60,000 |  .. 
Chargeable to 49. Irrigation Works .. e 17,48,578 | ie ” 17,48,578 dux A 
Do. to 55-A. Irrigation Works (Produo- 2,83,325 1,60,785 4,44,110 
tive). A Ses a a eee) PE 
Total .. 20,31,903 1,60,785 21,92,688 Si is 





No. 4.—Interest Accounts for and to end of 1922-1923, 








Amount. Amount 


e 








—_ 


R8. Kb, 
Total interest charges to end of 1921-1922  .. |3,32,208 | Net revenue realized to end of 1921-1922 
Total interest charges for the year 1922-1923. | 97,934 | Net revenue realized during 1922-1923 


| Balance net interest charges T .. | 4,30,142 











e 


Total ..]|4,30,142 Total .. | 4,830,142 





— 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-23. MADRAS PRESIDENCY, 


Tounour Pnozror— Tank Project. 
No. 5.—Aceount of Indirect Charges for and to end of 1999-1993. 


r SE 


Particulars, | Previous, | 1922-1923. | Tota), 


eee d LLL 














CAPITAL— RB, RS, 
Capitalization of abatement of land revenus T e 1,78,809 T 
Leave and pension allowances  ,, eg sis a 54,209 4,829 
Audit and acoounts Ze T vs is Se 1,595 1,241 

‘Total ,, 2,935,013 6,070 

Revenve— ee, 

Capitalization of abatement of land revenue so ep - 
Leave and pension allowances ` .; - e a »s oe 
Audit and accounts T m T 
Total ,. e Y 
Grand Total .. 2,85,013 6,070 


2,41,083 


Se ee ey 


No, 6.— Statement comparing Charges to date with Sanctioned Estimates. 


ee tet 


CHARGES AGAINST CLOSED 
CURRENT SANCTIONS. 














Tools and plant .. 
Suspense account .. 


SANCTIONS, Total 
: vibe eo eharges to 
| Fxpendi- | date against 
Particulars. Expenditure ture Se Amount of) Unspent pid and 
against, against Total. atte. sanctioned | balance of current 
constr notion open 9 Gave | estimate. | estimate. sanctions, 
estimate, canal 
sanction, 
I — 
Direet Oharges, | | R8. RS. R8. RB. 
Works .. bs A" V E. 14,73,469 | 22,71,000 | 7,97,531 | 14,738,469 
Establishment - 4,21,705 | 3,89,772 | — 31,998 4,21,705 


3,04,393 | 3,01,209 | .— i 3,04,593 





m —À— a ——MÀ—— | —— À i——À A 


21,99,587 | 29,62,081 | 7,62,514 | 21,99,667 














Remarks. 


G.0. No. m 
and data, estimate, 


111 I., dated 20th [22,71,000 
Maroh 1918. 


— — Se Bebe, a —À 


Total 
Less—Receipts on | 
Capital GE ei Er 6,879 2,081 | — 4,798 6,879 
Net Total ii: m 21,92,688 | 29,60,000 | 7,67,312 | 21,92,688 








—— — ee ms warm — — a rl ech 


indirect Oharges. 


Capitalized  abate- 
ment of jand 











tae RL 


revenue. , 1,78,809 | 1,95,432 16,623 1,78,809 
E T KE eai "m 59,038 | — 54,568 |— 4470 | 59,038 
Audit and accounis. | e e 8,230 ` e — 3,236 3,236 E 
Bees oo ORE RE (241,089 | 2,50,000 | 8,917 | 241,068. 
Grad Total L| EEE 
EIE E PIS ESA AE, EE ESO E EEN E NIRE ERI ERE RR 


31 
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IRRIGATION BRANCH. PUBLIC Works DEPARTMENT. 


MEHAMATTUR ÁNICET Sysrem—Canal Project. 
No. 2.—Capital Account for and to end of 1922-1928. 


Drogen CHARGES. Cost of construc- 


tion as now Expenditure 
Heads of account | ( Ge SE p e 
e , l construction close 
Previous. | 1922-1923. Tota]. estimate closed | estimate. 


in March 1891), 





























]. Worxs— R8, R8. R8. RB, RB. 
Works— 
X oris am Ge ou 56,967 D 56,967 56,967 56,967 
2) Main canals aud branohes-- 
( s Falls and weis .. ve ys 1,844 ae 1,844 2,080 : 
tridutaries— 
Ws Ha is - 563 563 563 563 
Total, Works 59,374 T 59.374 59,610 57,530 
JI, ESTABLISHMENT > T 13,990 de 13,990 13,751 13,231 
TII. Toons AND PLaNT  .. vx M 8 | Ss 3 42 a 
(a) Grand Total .. 73,372 ' 13,872 13,403 70,761 
Chargeable to 43. Provincial Irrigation 72,538 72,538 
Do. 55-A. Irrigation—2. ELLA 
tive ME de 831 834 T 7 
Total 73,372 73,372 5 
No. 3.— Revenue Account for and to end of 1922-1923. 
ToraL. TOTAL. 
Receipts. . Charges. 
Previous. |1922-1923.| Total. Previous, 1999-1993.| Total. 








ege, A 















































1. Direct RECEIPTS— mes is Sch I. EXTENSIONS AND IMPROVEMENTS— Ba, ES, BS. 
SE feum olo (1) Head works 2,920 2,920 
. 1p P 1.090 en 1.197 |. (2) Main canals and branches 10,931 2,003 12,934 
tations Sp , "TU (3) Distributaries 5,042 : 5,042 
. (4) Drainage und protective works .. SE ss T 
6. Receipts from other t 
al produce 2,071 299 9.370 | (9) Special tools and plant Së is : d 
] Add—Unclassifiable outlay ix 9,521 is 9,521 
D a * j M E, r —— M — — — 
9. Rents of buildings. A B 91 - Total ..| 98,414 2,003 | 30,417 
R il. MAINTENANCE AND Reearrs— — Y => —— Jr 
11. Miscellaneous. 46 45 (1) Head works 39,813 494 40,207 
^ | (2) Main canals and branches 51,411 1,090 52,501 
m si eat eee (3) Distributaries 24.803 ] 24,803 
Public Works (4) SE and protective works . j . 
: (5) Special tools and plant T : vx 
Departments, 8,286 ei 3,633 | 4dd—Unclassifiable outlay 45,826 es 45,826 
Ini ation revenue realized à en ur 
in Civil Department .., 5,598,927 | 21,706 | 5,80,633 Tota) ..| 1,01,88] 1,554 | 1,693,497 
à à SS PEN oz. (Total, Extensions and Improvements 
Total, Direot receipts. | 5,62,218 22,058 | 9,54,266 EA Maintenance and Repairs 1,90,267 3,587 | 1,93,854 
IV. ESTABLISHMENT , vi 45,152 997 46,149 
Il, onser Kzcgrers— V. Toous AND PLANT i. 161 83 GP 
Re Vi. REFUNDS or REVENUE ,, 4 is 4. 
collected in the Civil A IR ts - 
Department 2,925 Ai 2,176 hero of oo Le , Direct Charges ..| 2,356,584 4,667 | 2,40,251 
: MONIS "wem Share of collection charges in the Civil 
Katah oe epee Department 7 "S 28,092 1,088 | 29,180 
ments, Revenue .. | 5,65,138 | 22,104 | 587,949 | direct charges Ve GU Se Gee 
Total, Direct and Indirect Charges 2,170,392 5,930 | 2,76,322 
Deduct--Old maintenance charges saved | 
to Government (a) SN 18,268 859 19,127 
Net Total ,.| 2,52,124 5,071 | 2,057,195 
| Balance, net revenue 3,13,014 17,082 | 3,30,047 
Total, Reneipts |... | 5,665,138 22,104 | 5,87,242 Grand Tota] 5,65,138 22,104 5,87,242 
dicha luc tL c e A AA A, PRA PP A 
RS. 
(a) Extensions and improvements T T &u- 7 ^u .. 126 
Maintenance and repairs .. v - - , .. 510 
Establishment  .. . e T de di .. 177 
Tools and plant ve is vs T. .. 16 
Total, Direot Charges .. 828 
indireot chargos cs ae * ea ca a». ou 31 


eos 


Grand Total .. 


ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1022-1923. 
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MEBAMATTUR Anicur System—Canal Project. 
No. 4.—Interest Account for and to end of 1922-1923. 














MADRAS PRESIDENCY. 





Amount. Amount. 
RB. R8. 7 
Total interest charges to end of 1921-1922 NN 1,39,406 | Net revenue realized to end of 1921-1922 3,13,014 
Total interest charges for the year 1922-1923  .. 2,496 | Net revenue realized during 1922-1923 17,033 
Balance, net revenue .. SR 1,88,145 
Total .. 3,80,047 Total 3,30,047 





-Buspense account 


_Less—Receipts on 


‘Capitalized abatement 


Audit and accounts. Sep tos s... 6 ... 


No. 5.—Account of Indirect Charges for and to end of 1922-1928. 









































Particulars. wr | Previous. Cj zen |oremaes |o omes 1922-1923. Total. 
CAPITAL— | Ra. Bs. Bs. 
Capitalization of abatement of land revenue ` | 45 " 45 
Leave and pension allowances Al 1,958 1,958 
Audit and accounts e | 6 in 6 
i TERNOS EE 
Total ...! | 00 2,009 
HREVENUE— m e 
Capitalization of abatement of land revenue a 354 
Leave and pension allowances 6, SH 189 0,407 
Audit and accounts divs 36 0 
Total 6,716 175 6,891 
Grand RL A 8,725 175 8,900 .... 
No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 
Y : | 
ee a Se Ge Drang SANCTIONS. "T | REMARKS. 
, hs, to | 
Expendi- |Expendi- tenes 
Particulare. ture ture Amount Unspent old and G.O. | Amount 
against | against Charges | of sanc- [balance | current |No.and| of 
construc- | open Total. | to date, | tioned of sanctions.| date. lestimate 
tion canal estimate. estimate. ` | ` Se 


estimate. sanction. | 
A IA M 


Direct Charges. Rs. Bs. Re. | Hs. | Hs. | Rs. | Rs. Rs. 


"Works is ..| 56,289 | 1,241 | 57,530 [1,844 |2,080 | 286 | 59,314 
Establishment ..| 12,946 | 285 | 13,231 759 | 520 |—239 | 13,990 


Tools and plant 8 42 34 8 





A A A 











Total ...| 69,235 | 1,526 70, 761 |2,611 12,642 31 | 73,972 Me Seid 2,080 


ps 
1920, 





Capital Account .. 








AAA [o ——— —  —— 


Net Total ...| 69,285 |1,526 | 70,761 | 2,611 2,642 81 | 73,872 


— M 
] 

















A ak 


Indirect Charges. 


of land revenue ... 45 45 "T Sg ia 45 


leave and pension 


allowances ..| 1,812 40 1,852 | 106) ... aa ue 


— — — mo 





gege — | — ááááÀ— 


Total ...| 1,812 85 1,897 | 112] ... |—112 2,009 





a d 
TT || ti y 


Grand Total ...| 71,047 [1,611 | 72,658 2,723 |2,642 |— 81 | 75,381 
A E E EE 
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Dem Works DEPARTMENT. 


VRIDDHACHALAM ANIOUT System—Canal Project. 


No. 2.—Capital Account for and to end of 1922-1925. 


ee 


Heads of account. 


I. Worxs— 
(1) Head Works— 
P. Land me T sí 
C. W orks "ES ee .» 
O. Miscellaneous v 25 
Total 
(8) Main Oanals and Branches— 
B. Land Se Pa ee 
D. Regalators vs T 
E. Falls and W ers T 
L. Earthwork : 
Total 
Total, Works 
II. EstaBLISEMENT vs is 


III. Toots AND PLANT . 
wë Grand Total 


Direct CHARGES. 
































PP iaa a t ir M E GER A 
| 





TOTAL. 
Beceipts. 
Previons. (1922-1928. 
I. Drercr RECEIPT&— R8. | BS 
5. Receipts from plan- | 
tations .. e 2,596 168 
6. Receipts from other 
canal produce de 1,930 76 
9. Bents of buildings .. 44 2 
11. Miscellaneous "s 71 7 
Deduet—Refunds '.. 29 : 
Total, Revenue realized in 
Public Works Li dd 
ment 4,612 253 
Irrigation revenue realized 
in Civil Department .. | 8,60,501 30,010 


nimm. e e. 





M. INDIRECT RECEIPI8— 


Share of land revenue 
collected inthe Civil 


Department T 19,166 


Total, Direct Receipts .. 86,513 30,263 
| 294 
| 


ad 





Total, Public Works 
and Civil Depart- 
ments, Revenue .. | 8,56,£32 30,557 





— 





— 


T Cost of 
construction | Expenditure 
as now estimated, against 
, (construction elosed 
Previous. | 1922-1923. Total estimate olosed | estimate. 
in March 1893). 
d 
RB RS. RS BS. 
S 58,094 | e 58,094 58,094 58,094 
e 58,094 | 58,094 58,094 68,094 
s 158 | — .. 158 158 158 
; 4,049 S 4,049 4,049 . 4,049 
> 6,315 b 6,815 6,315 6,316 
[io] ^ 19632 1 10,822 | 10,522 
T ' 68,616 Vi 68,016 68,616 68,616 
15,875 m 15,275 15,575 15,575 
P (0 8FWm| -. "84491 ` 81,191 | 84191 
* Chargeable to **43. Minor Works and Navigation— Provincial." 
No. 3,—Revenue Account for and to end of 1922-1923. 
TOTAL. 
u Charges. 
Total. Previous. 1922-1928. Total. 
es. 1. EXTENSIONS AND lMPROYEMENTS— RS. B8, ES, 
(1) Head works .. T 6,629 ae 6,629 
(2) Main canals and branches 17,001 397 17,398. 
2,764 | (3) Distributaries 9,516 T 9,516 
(4) Drainage and protective "works .. "m ; ix 
| (5) Special tools and plant.. Ss be T T 
2,006 | Add—Unclassifiable outlay T 1,968 E 1,968 
46 | Total 35,114 397 | 35,511 
78 IL MAINTENANCE AND Dream n 
29 } (1) Head works 47,298 636 47,934 
2) Main canals and branches 61,347 2,488 63, '835 
(3) Distributaries 41,346 41, ,346 
Y (4) Drainage and proieotive works. 1,089 1,089 
| (5) Special tools and plant . P "S a 
4,866 Add — Unclassifiable outlay y 53,862 53,862 
Total 2,04,942 3,124 | 2,08,066 - 
8,90,511 | mem E SM 
j Total, Extensions and Improvements 
and Maintenance and Repairs 2,40,056 3,521 | 2,43,577- 
IIV. EsTABLISHMENT.. jx 56,660 979 57,639 
8,95,976 j V. Toons AND PLANT 284 82 366 
IVI. REFUNDS or REVENUE : ME 
Total, Direct Charges 2,97,000 4,582 | 3,01,582 
‘Share of collection charges in the Civil : 
19,460 | Department Sp AN T 43,982 1,515 46 AST 
Indirect charges  .. A 8,064 172 8,236 
Total, Direct and Indirect charges .. | 3,49,046 6,269 | 3,565,315 
9,14,836 * Balance, net revenue .. : 3,325,233 24,288 | 5,59,521 
9,14,836 Grand Total .. | 8,84,279 30,667 9,114,836 


Total, Receipts ..| 8,56,£32 30,557 








—À 
——— 
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No. 4. —Interest Account for and to end of 1921-1922. 


nena 
























































Total interest charges to end of 1921-1922 
Total interest charges for the year 1922-1923 
Balance, net revenue i EM 


Total .. 


Amount. 


BB. 
1,21,437 
2,799 


| 


4,35,285 
. 5,69,521 








Net revenue realized to end of 1921-1922 
Net revenue realized during 1922-1923 


Total 








Amount. 
Ra, 
T 5,35,233 , 
21,288 
ee 5,569,521 
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ADMINISTRATIVE ACCOUNTS FOR THE YuAR 1922-1993. MADRAS PRESIDENCK 


VRIDDHACHALAM ÁNrcUT Sysram—Canal Project. 


No. 5.—Account of Indirect Charges for and to end of 1922-1923, 























Particulars. Previous. 1922-1998. | Total. 
CarrraL— Rs. Rs. | Rs. 
Capitalization of abatement of land 
revenue ids see ed Ge 914 i 314 
Leave and pension allowances ... sa 2,190 T 2,180 
Audit and accounts Se ab Sa € ges i 
Total ... 2,494 Ge i 2,494 
REVENUE — —— ama eg 
Capitalization of abatement of land 
revenue "- geg KR bes 97 ia YT 
Leave and pension allowances .., s 7,929 187 8,066 
Audit and accounts e s de 38 95 18 
Total ... 8,0€4 - 172 8,236 
Grand Total ... 10,558 172 10,750 


No. 6.—Statement comparing Charges to date with Sanotioned Estimates. 


CHARGES AGAINST CLOSED 





















































SANCTIONS. CURRENT Sanctions. — REMARKS. 
EspendiEspenti e 
Particulars. ture ture A toil U i là S d G.O. á 
eprint against Total. x pun cuba Palos: of SCH No. and E d 
m hl ee eg 9 08/9. | estimate. | estimate. | sanctions. date. estimate,. 
lon canal 
estimate. |sanction, 
Direct Oharges. | Es. Ra. Rs. Rs. 
Works ... ... 199,405 (29,211 (68,616 pas Eum vik 68,616 
Establishment ... | 9,063) 6,012/15,575 Ge des 15,575 
Tools and plant...| ... Sé eg : ve Me 
Suspense account. |... T i3 ; Sek 
Total ... |48,468 |95,729 |84,191 - TT 84,191 
Less—Receipts on 
Capital Aecount.| ... iss A Ss is Y e 
Net Total ... [48,468 [35,723 [84,191 iss 84,191 
Indirect Charges. 
Capitalized abate- 
ment of land ` ? 
xevenue "T MET 914| 314 s id es 314 
Leave and pension e 
allowances  ...| 1,269} 911] 2,180 T de T 2,180 
Total ...| 1,269; 1,225 | 2,494 vi gas -— 2,494 | 
Grand Total ... [49,737 [86,948 |86,685 das yas m 86,685 
4 


32 
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IBRIGATION BRANCH. DUBLIC WoRES DEPARTMENT, * 


Lower CoLerooN Ancur Sysrem— Canal Project. 


No. 2.—Capital Account for and to end of 1922-1928. 


gn ——————————————— eet, TA 












































































































Dixzcer CHARGES. Cost of 
construction 
as NOW Expenditure. 
Hends of account. oa: Ze 
Previous. 1922-1923. Total. SC ad uale: 
closed on 30th 
June 1903. 
SS A Heu PRIM ES 
Re. Bs. R8. RA 
i. Wornks— 
(1) Head Works— 
Q. Works .. .. vc a 10,839,467 Ss 10,29,467 10,239,467 | 10,839,467 
K. Buildings “a € es 7,512 “a 7,672 7,572 * 7,572 
L. Earth work ae aa a e e e e e e ee S o 9 
O. Miscellaneous .. as x — 108 ds — 108 — 108 — 108 
Total .. 10,146,931 Wë 10,46,931 10,406,931 10,146,931 
(2) Main Canals and Branebes— , 
A. Preliminary i vs SR 3,089 Sia 3,089 35089 3,089 
B. Land .. = : 25,161 x 25,161 25,161 25,161 
.C. Works .. pe ws 2 s 26 Bei Es si 
D. Regulators ki äs és 51,822 - 51,822 51,822 51,822 
E. Falls and weirs .. DÉI 13,110 Vs 18,410 18,410 13,410 
E. (1) Other cross Ee works va 8,062 |: " 8,062 8,062 8,002 
(3. Bridges vis e 12,363 éi 12,363 12,363 12,863 
K. Buildings Ms T "m 2,218 e e 2,218 2,218 2,218 
L. Earthwork T. is vi 1,71,126 ga 1,711,126 1,71,126 1,714,126 
N. Tank and reservoirs T T 4,515 x 4,515 4,515 4,515 
O. Miscellaneova  ,, .. ez 4,816 Sg 4,816 4,816 4,816 
Total .. 2,96,582 is 2,96,582 2,96,582 2,906,582 
(3) Distributaries— 
B. Lund .. SC D 25 5,008 "t 5,008 5,008 5,008 
C. W orka es ae * s * 25,575 oe 25,575 25,570 25,075 
L. Farthwork Ge M e 1,012 1,012 1,012 1,012 
Total .. 31,695 - 31,595 31,595 31,595 
(4) Drainage and Proteative Works — 
B. Land .. Ge 3 is 37,018 T 37,013 37,013 37,013 
€. Works ., X Së T 58,443 aa 58,443 58,443 58,443 
L. Earthwork P es Sa 16,522 16,522 76,522 76,522 
O. Miscellaneous .. E ei 1,329 | 1,329 1,329 1,329 
Total .. 1,723,307 - 1,73,307 1,73,307 1,73,307 
(5) Special Tools and Plant— ET e vs j E e 
Provision for unforeseen works $5 - .. | zm . e. 
Total, Works .. 15,48,415 ee 15 48,415 16,48 416 15,48,418 
II, EsTABLIBHMENT Ge is EN 8,09,063 iu 3,09,063 3,09,068 3,09,063 
II, Toora AND PLANT o, ga SÉ 14,079 oe 14,079 14,079 14,079 
Grand Total .. 18,71,557 ae 18,71,557 18,71 657 18,71,657 
Apportionment — 
Chargeable to 49, Irrigation ., vé 3,81,952 oe 3,81,952 $3 ee 
Chargeable to 43. Irrigation—Provincial. 14,89,605 ass 14.89,60.6 T Er 





Total .. 18,71,557 





— M | oe, 


KS 18,71,557 - 
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.ADMINISTRATIVE ÁCOOUNTS FOR THE Year 1922-1923, 


MADRAS PRESIDENCY, 


T J 
LOWER CoLEROON Anicot Systeu—Canal Project. 


No, 3.—Revenue Account for and to end of 1922-1923. 





Receipts. 


TOTAL. 





Previous. 





1922-1928. 


Tofal. 


Charges. 





Totar. 


Previous, 





1922-1923. | 


Tota). 


WEI UŘ 


1. Drepor Recerers— 


5. Receipts 
plantations 


6. Receipts from other | 
canal produce , zl 


9. Rents of buildings. 


11. Miscellaneous 
Deduct—Refunds 





“Total, Revenue realized in 
Public Works EC 


ment Ag 


| 


Irri gation revenue realized 


in Civil Department 


Total, Direct Receipts ., 


.. (1,43,40,495 


m ee 


1,44,13,056 


— — eg — 


Il. IxpimecrT RxzcEIPTS—. 


Share of land revenue 
collected in the Civil 


Department 


“Total, Public Works 
Civil 
Revenue 


Total, Receipts 


oe S e Tn E AC TT OT 


,. | 85,297,198 


RS. ES. ES. 
frora 

g 83,997 2,846 36,843 
28,611 879 29,490 
2,298 289 2,587 
$5 7,055 1,957 9,612 
166 166 
72,561 5,805 78,366 


3,£7,587,1,£6,88,082 


8,93, 392 1,£7,66,448 


51,610] 35,78,678 


— — n |, O | A PP o. 


and 


Departments, 


.. (1,79,40,224 





umi, ae 


1,79,40,224 


ee Yee 


* Direct— 


Extensions and improvements 
Maintenancejand repairs 
Establishment 


'J oole and plant vs n 


ALNU ¿e 


4,04,902/1,83,45,126 


oe 


4,04,902/1,83,45,126 





(1) Head works .. eg 
(2) Main canals and branches 


(8) Distributarios i 


I, Exrenstons AND ImPROVEMBNTS— 


(4) Drainage and protective works, 


(8) Special tools and plant 
Add — Unolassifiable outlay 


Total 
LI. MAINTENANCE AND REPAIRS — 
(1) Head works 
(2) Main canals and branches 


(3) Distributaries 


(4) Drainage and protective works, 


(5) Special tools and plant 
Add—Unelassifiable outlay 


Total 


Total, Extensions and Improvements 


aud Maintenance and Repairs 
IV, ESTABLISHMENT 


.. 


V. Toots AND PLANT AN 
VI. REFUNDS or REVENUE 


ee 


Total, Direct Charges 


Share of collection a the Civil 


Department sis 
Indirect charges... 


af 


Total, Direct and Indirect Charges 


* Deduct—Old 
saved to Government 


Net Total 


Balance, net revenue 


Grand Total 


-+ 


vo 


maintenance charges 


RS. 


1,68,869 


1,28,284 


3,68 ,756 





1,61,793 
7,57,905 


2,85,370 
10,753 


4,82,053 


coss NN 


— 








20,66,629 
6,04,934 
2,758 

423 





27,94,744 


8,93,884 
1,07,082 


37,35,210 





97,795 





| 86,37,415 
\1,43,02,809 





— 


1,79,40,224 











BB, 


9,332 
966 
108 


11,006) 8, 


Pa | ar utum 


2,073 
85,231 
3,397 

362 


um rarum ëmmer 


ES, 


1,68,866 
1,38,216 
46,838 


8,79, Ve 





1,63,806 
8,£3,136 


2,88,767 
UL, 105 


4, 89 ae 





91,058 28 88 927 








1,02,059; 21,68,688 


28,309 
2,379 





6,93,303 
5,137 - 





1,82,807| 28,67,561 


19,955 
4, 99: 


9,13,339 
1, 12 n 


1,57,754| 38,92,984 


9,828 


1,07,623 


— oe —— | —— ——— |———— 


1,47,926} 37,85,341 


2,56,976|1,45,59,785 


4,04,902/1,83,45,126 


RS. 
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IRRIGATION BRANCH. PusLIC Wonxs DEPARTMENT,. 


Lower Conkgoow Anicur Sysrem— Canal Project. 
No. 4.—Interest Account for and to end of 1922-1928, 


""—-——cO————— P ————— E M ECL C RN MA ~ 








Amount. Amount, 
ER, | RS. 
Total interest charges to end of 1921-1922 - 21,80,982 | Net revenue realized to end of 1921-1972 T 1,43,02,809 
Total iersch ico for the year 1922-1923 .. 62,275 Net revenue realized during 1922-1923 ,, $a 2,506,976 
Balance net revenue .. T ʻi d 1,23,66,528 : 
Total». 1,45,59,785 Total .. 1 ,45,59,785 





€ i a MH — MM Ó———————————— 


No. 5.—Account of Indirect Charges for and to end of 1921-1922, 

















Particulars. Previous. | 1921-1922. | Total. 
CAPITAL— S RB, R8. R8, 
Capitalization of abatement of land revenue ee T x 28,068 m 28,068 
Leave and pension allowances .. T .. T T 43,267 .. 49,267 
Audit and accounts ne Go T ks js s s is 
Total .. 71,335 Vs 71,335 
BzvENUE— —— — | Een ee 
Capitalization of abatement of land revenue T T T 12,916 T 12,916 
Leave and pension allowances, Y T sè sE 93,089 3,971 97,060 
Audit and accounts es va Mx 2s d và 1,077 1,021 2,098 
Total .. 1,07,082 4 ,992 1,12,074 


Grand Total .. (0 3,/8,417 4,992 1,83,409 


EUN. A. nmm. 





No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 





CHARGES AGAINST CLOSED 


























SANCTIONS. CURRENT SANCTIONS. Revargs, 
Total 
p S charges to 
iculars. Expenditure Kee date against 
Particalars E inst ture Amoun, Unspent old and G.D. Amount: 
gains t Charges | of sanc- 
nation agains Total. iU dato | tongd balanee of current No. and of 
: open € x cux i i j 
| estimate. GE | aetate) estimate, | sanctions. date. estimate, 
! 
Direct aharges. BE. RB, RS, RS. RS, 
Works ., vi 10,607,018 | 4,80,897 15,48,415 bs e 15,418,415 
Establishment .. 2,92,029 76,434 , 8,09,063 " < 3,09,063 
Tools and plant .. 14,059 20 14,079 , ; 14,079 
Suspenses account, . D = = ‘ š . 
Total .. 13,14,206 15,657,351 18,71,557 ds sè ais 18,71,557 
Las Receipts on E us ET E 
Capital Account. $4 
Net total .. 134,200 |6,57,381 | 1871557 | N | 18,71,567 
Indirect. charges. m Ne SZ 
Capitalized abate- 
ment of land 
Tevenue e 10,946 17,122 28,068 T x as 28,088 
Leave and pension 
allowances ia 32,568 10,699 13,267 - - ix 43,26 
Audit and accounts, T i » ‘ee .. vá T da i 
Total .. 43,514 | 27,821 71,335 M BEE 71,385 
Grand Total .. 13,57,720 | §,85,172 19, 42,892 2 e m 19,42,892 
' 


UU TUUU——MMMM————M—M—M M ŘĖõe 
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ADMINISTRATIVE ACCOUNTS FOR THE YRaR 1922-1923, MADRAS PRESIDENCY. 


Cauvery Detta Sysrem—Canal Proyect. 


No. 2.—Capital Account for and to end of 1922-1923. 





Direct CHARGES. Cost of 
qq —71| construc- 
tion a8 now 
estimated SE 


Heads of account. (construc- ture 

















Previous. | 1922-1923. | Total. | fom, pe 
closed on estimate 
| 31st March 
1. Worxs— Rs. Rs. Re. Rs. Rs. 
(1) Head Works— l 
C. Works ... € es 07 oo | 9,82,948 ds 9,82,948 | 9,82,548| 9,82,548 
K. Buildings es Vi ..| 13,618 Set 13,618 14,112 14, 119 
O. Miscellaneous ... yi ee] 258 NA 258 : 
Total ...| 9,906,824 SN 9,96,824 | 9,96,560! 9,96,660 
(2) Main Canals and Branches— — SE UNS CHOC ec LONE 
B. Land ... ER iss ..| 73,296 73,956 73,256, 73,256 
D. Regulators ` géet 491,919 47, 533 | 7 68,846 | 7,90,802| 6,74,279 
F. (1) Othereross drainage works, | 31,305 GR 305 34,855) 31,305 
K. Buildings at ..| 21,637 TH 21 637 24,304) 20,154 
L. Earthwork ` ... SC ..| 61,834 oe 61,834 l 66,832 56,832 
O. Miscellaneous ... Gg ge 693 " 093 23,993 693 





a) need pure tas | A ee ER. 


Total ...| 9,10,038 47, 538. 9,57,571 ¡10,08,542] 8,56,519 


fame icum 











— MÀ te 





(8) Distributaries— 





L n 





B. Land ... is e ..| 33,640 57 33,697 17,556] 14,937 
C. Works ... "e ... | 1,406,400 1,060 | 1,47,460 | 1,82,904| 1,683,504 
L. Earthwork TS n ..| 86,952 ee 36,952 29,254| 29,254 
O. Miscellaneous ... Vs cl — 22 es -- 92 9,245 9,945 


—X 








aes | rá— HÀ — Ha —-a—— | À. Y m wee 


Total ...| 2,16,970 1,117 | 2,18,087 | 2,29,135| 2,07,016 
(4) Drainage and Protective Works— ise a 














B. Land ... ae ... | 82,100 335 32,485 | 1,138,541; 13,941 
C. Works ... a p" ... | 8,21,981 12,108 | 3,338,489 | 4,09,425| 2,82,595 
L. Earthwork — ... m ... 12,906,726 | 23,674 | 3,14,400 | 4,605,660, 2,387,887 
O. Miscellaneous ... sais w | 86,733 2,534 39,267 81,983; 33,426 





a Ke P aD. à IA VR RR. — | — — IAE or 


Total ... | 6,80,940 38,651 | 7,19,591 |10,70,609| 5,67,849 


a ms ——Ó — ee | ees meee | AU SS q. | AAPP, —À— a ED wee 


(5) Special tools and plani— 











Provision for unforeseen works E ER T Et -— soe 
Total outlay on current sanctions ... |28,04,772 | 87,901 28,92,073 33,03,870/26,31,968 
Old outlay See m - we | 7,176,210 Be 7. 576,216 | 7,76, 216 1,10, 216 


— MÀ — — — n o | nee Ghee 








——— | — Go 


Total, Works .. |35,80,988 87,901 |36,68,289 |40,80,056¡34,08,184 
II. EstABLISHMENT uas Siet es | 0,989,915 24, 267 8, 09, ,582 | 8, "85, 397 13, 010 
III. Toons anp PLANT ... iud ieee 66,899 2.086 98,875 1,05,538 96 218 











Grand Total ... 144,63,142 | 1,13,604 145, We 746 150,71,001/42,34,512 
Y. Less—REcEIPTS ON CAPITAL ACCOUNT. 1,985 E 1,985 1, 985 J 985 


es — 





a ES ee | APP €. o Ó———— — P RE € À M | A mg 


(a) Net Total ... 144,61,157 | 1,183,604 45,14,761 CH 69,016,42,32,027 





—HÁ ` zë. —À | —ÀÁ— P — a—À PEE d 


Ohargeable to 49. Irrigation Works , (49,58,909 - 43,583,869 jx D 
Do. to 55-A. Irrigation Works-- 
1. Productive was ... | 1,07,788 | 1,183,604 | 2,21,892 x T 


ASAS | ne t | | ALR, T Ó—— 1 —— M ———ÀÀ 


Total ... 144,61,157 | 1,138,604 |45,74,761 coe 


I > 
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IRRIGATION BRANCH. PuBLi0 Works DEPARTMENT, 


CauverY Deira System—Canal Project. 


No. 3.—Revenue Account for and to end of 1922-1923, 
eege GEESS 













































Tora. E | Toran. 
Receipts. Charges. 
: Previous.|19029-1923.| Total. | Provious. 1922-1928.| Total. 
{ t 
e e Al _I4++éq A 4 _ O € > - 
1. Dinger Recrpts— RB. RS. ` R8. I. EXTENSIONS AND ImPROVEMENTS— ES. RS. BS. 
8, Sales of water — .. 2,742 357 8,099] (1) Head works .. sa oo | . 77,827| 1,01,653| 1,79,480 
5. Receipts from l 
plantón e 1,31,718 9,578| 1,411,291] (2) Main canals and hranohes T 2,94,889 8,805 D 
6, Receipts from | (3) Distributaries T" v 6,42,967 12,902 T 
other canal pro- 
duce  .. as 89,252: 5,058 94,305; (4) Drainage and protective works. 2,02,274 4,503 eg 
(5) Special tools and plant .. i 3,572 i 3,572 
9. Rents of buildings. 10,168 742 10,900] Add—Unclassifiable outlay.. T 35,651 js 35,651 
10, Fines .. is 201 "m 291 Total .. | 12,57,180)  1,27,863| 13,85,0£3 
11, Miscellaneous pe 47,552 1,306 48,858] II. MArvTENANCE AND Berta 
Deduct— Refunds m = 143 143) (1) Head works .. eg Ss 4,05,865 4,121  4,09,486 
A ———|——————-| (2) Main canals and branches oe 24,82,569 2,78,729| 27,006,291 
Total, Revenue realized in (3) Distributaries ae .. | 18,48,080 63,035; 19,11,065 
Publio Works aa : 
ment . Y 2,81,708 16,893] 2,98,6014 (4) Drainage and protective works .. 6,98,611 94,626, 7,338,237 
| (5) Special tools and plant .. d 1,710 30 1,800- 
Irrigation Revenue rea- | Add—Unclassifiable outlay wn | 90,27,972 es 36,27,372 
lized in Civil gi ae l a EE MS 
ment ; .. |4,19,00,644! — 9,40,863/4,28,47,607] Total .. | 90,138,710) 3,75,541 Nac 89, 261 
— ——| Total, Extensions and Improvements 
&nd Maintenance and Repairs .. |1,02,70,890| — 5,08,404/1,07,74,294 
Total, Direct Receipts .. |£,21,88,302| 9,657,756 4,91,46,108 
| LV. ESTABLISHMENT T „e | 48,59,931| 1,406,462, 4b,06,393 
IL, INpigzer RzeriPTS— | 
| V. "Tools AND PLANT vi x 1,54,007 11,720; 1,605,732 
Share of land revenue 
collected in the Civil | VI. Reronps oF BEVENUE ,. Ge 1,919 i 1,919 


Total, Direct charges .. |1,47,86,747,  6,61,591/1,54,48,338- 








Department ..| 79,87,549| 1,18,072| 81,05,721| 


ae ee | ee ee | a —— Ge N 


| Share of collection charges in tne Civil 


Total, Public Works and Department is T .. | 28,37,454 52,947| 28,90,401 
Civil Departments, i 
Revenue... .. 15,01,76,001| 10,75,828 5,12,51,829) Indirect charges .. ya | 7,28,209 25,539 — 7,538,748 





| A A ee | a 


- | Total, Direct and Indirect charges .. 11,83,52,4101  7,40,077/1,90,92,487 





* Deduci— Old maintenance SE 
saved to Government . {1,1 9,35,656 1,£2,62711,20,78,283 








Net Total .. | 64,16,754, 5,97,450| 70,14,204 
Balance, net revenue ,. |£,87,59,247,  £,78,878|£,42,37,628 


A, re, | manis ir egene CH. 





A MÀ SE —X EN 


Total, Receipts .. |5,01,76,001 10,75,828/5,12,51,829 Grand Total .. |5,01,76,001| 10,75,828/5,12,51,899 


—— —.3 De 




















R8, 
* Direct — 
Maintenance and Repairs — ., ii en T ee T 1,05,634 
Establishment Sa Wë Sé - x Se zd 29,368 
Tools and Plant i» Ss ES vs T We on 2,463 
Total .. 1,387,460 
Indirect id us "E is T i5 as T 5,167 
total, Direct and Indirect .. 1,42,627 
No. 4.—Interest Account for and to end of 1922-1928. 
Amount. Amount. 
RS. l a 
Total interest charges to end of 1921-1922 - 49,31,648 | Net revenue realized to end of 1921-1929 x 4,27,59,247 
Total interest charges for the year 1922-1923 — .. 1,58,457 | Net revenue realized during 1922-1923 Së 4,78,378 
Balance net revenue .. ` e " 3,91,47,520 





D 
EE y d Deng 





Lei E 


Total i 4,42,37,625 |. : 2. 2 2 o Total .. 4,42,37,625 
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ADMINISTRATIVE ACCOUNTS FOR TRE YEAR 1922-1923. MADRAS PRESIDENCY. 


CAUVERY DELTA System— Canal Project. 
No. 5.— Account of Indirect Charges for and to end of 1922-1923. 















































| 
Particulars. Previous. | 1922-1923. Total. 
Capital — 28. RB. AS, 
Capitalization of abatement of land revenue T e 79,097 e 19,097 
Leave and pension allowances _,. oe Ys Së 1,24,057 9,997 1,27,454 
Audit and accounts We T T P vs 757 873 1,030 
Total .. 2,083,911 4,270 2,08,181 
Hevenue— — € ASS 
Capitalization of abatement of land revenue T T 11,829 - 14,829 
Leave and pension allowances .. T is re 7,08,720 20,505 7,29,225 
Audit and accounts T $a gë - e? 1,660 5,034 9,694 
Total .. 728,209 26,639 7,538,748 
Grand Total .. 9,32,120 29,809 9,61,929 
No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 
JHARGES AGAINST CLOSED SANCTIONS, URRENT SANCTIONS. EMARES. 
E i g 
— m Total 
oharges to 
ant ES , Expendi- | date against 
For neuat; Henne ture Charges | Amount of Unspent old and Amount 
| d against Total. to sanctioned| balance of current G.O. No, and date. of 
| ee ay "uh open canal date. estimate. | estimate. sanctions. estimate. 
| estiiamto» | sanctions. 9 
Direct charges. BS. BS, ES. RS. R8. R8. BS. RE, 
Works ,. - 13,07,547 21,00,637 34,08,184 | 2,60,105 | 6,71,902 4,11,797 36,68,289 
Establishment `. 3,07,371 4,922,133 | 7,80,110 | 79,4721 1,506,217 | 15,1048 8,09,582 
Tools and plant ,. 10,669 55,559 96,218 2,657. 9,370 8,713 98,875 
Suspense account ., Na 25 e Ss ge em ix 


Mis. 188 L, 31st| 1,70 
-|—-—— ——— | May 1918. 
Total ..| 16,656,688 | 25,78,929 | 42,384,512 | 3,42,234| 8,36,489 | — 4,94,255 | — 45,76,746 |36 I, 4th Feb.| 3,270 


A AAA AA —————————————-— 1919 








E S AAA — S — rq — 
—————— 








Noui MS 19. 
290 I., 12th July | 3,80,000 
1917. 
Mis, 102 I., 9th 7,360 


| Mis. 288 1., Ist 6,060 
October 1919. 
Mis. 6 I., Sth Jan. 2,700 




















M E 1,986 1,986 | Mis. 64 L, 11th | 8,100 
: "ES os a6 $ * 
Capital account. 1,985 d l February 1920. j 
k GE NN ue ——— ——— ccc DAS 400 I., 16th] 65,300 
. j 3,412,934 | 8,360,489 4,091,255 45,74,761 Dec. 1920. 
Net Total .. Nds oic e Al aape ee ee E, D d Ge TN GEET | 19,800 
Nov. 1920. 
Mis. 127 I., 21st 1,060 
April 1921. 
Mis. 168 L, 30th | 14,360 
May 1921 
Press 175 I., 7th} 30,700 
June 1921. 
Mis. 209 I., 280h | 2,160 
- June 1921. 


Mis. 506 I., 21st 2,719 
December 1921. 
Mis. 242 I., 15th | 31,300 


| July 1921. 

, Mis. 377 1., 27th 5,260 
| September 1921, 

Mis. 468 I., 28rd !2,63,000 


| November 192]. 
| Mis. 187 I., 2nd 4,150 


— —Á RPM 


Indirect charges. 














May 1921. 
Mie, 111 J., aal 19,000 
| March 1922. 
ria diat ! Mis. 40 I., 6th 1,700 
o an , T 79,097 February 1922. 
revenue " 66,184 12,913 IS ge is ? Mis. 69 x. 99nd| 9,800 
ary 1922. 
E pane 67,144 j9,182 | 116,826 | 11,128| +. — 11,128 1,27,464 Mis 8 T. 16th | 1,120 
AE tana cena . E "e "ag 1,644 6 -— 1,544 1,030 February 1922. 
Total ..| 128,828 | 72181 | — 1,955,500 | 12,072] .. — 12,672 2,08,181 SEANN 


Grand Total .. 17,76,926 | 26,51,110 44,28,086 | 3,54,906 8,26,189 4,81,583 47,82,942 Total .. | 0,65,449 
A A HEEN 
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IRRIGATION BRANCH. Purre Works DEPARTMENT. 


NANDYAR CHANNEL System—Canal Project. 
No. 2.— Capital Account for and to end of 1922-1923. 





DIRECT CHARGES. 





Cost of E ; 
construction Tp endi- 
Heads of account. i as now estimated kee Ae 
Previous. | 1922-1923. Total. (construction yeu 


estimate closed). estimate. 























f. Wonxs— l RS. B8. R8. RB. 
(2) Main Canals and Branohes— 
B. Lan * .. oe ae on ae ve et eg 

D. Regulators ^ ; V^ 3,003 3,003 3,003 3,003 

E. Falls and weirs T ae SS 6,056 m 6,056 6,056 6,056 

F. (1) Other cross drainage works ee 20,155 Gs 20,155 20,155 20,155 

G. Bridges .. A z a 2,894 e 2,894 2,894 2,894 

K. Buildings vx in sët 15,879 V 15,879 15,879 15,879 

L. Earthwork gë is e 2,067 re 2,067 2,067 2,067 

N. Tanks and reservoirs SÉ ER 514 4 514 514 514 

O. Miscellaneous ae Se vs 908 ex 908 908 908 

Total .. 51,476 2 51,476 51,476 51,476 

-— Total, Works .. 51,470 8 51,476 51,476 51,476 | 

, ESTABLISHMENT - s $5 l " 11,750 11,755 11,755 

Til. Toons AND PLANT +. T T E ge : , Ni Sé 
(a) Grand Total ., 63,231 a 63,231 63,23) 63,231. 


o M A €— —HÀ 


(a) Chargeable to * 48. Minor Works and Navigation —Provinoial.?' 
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ADMINISTRATIVE ÁCCOUNTS FOR THE YEAR 1922-1923. MADRAS PRESIDENCY. 


NANDYAR CHANNEL Sysrem—Cenal Project, 
No. 3.—Revenue Accounts for and to end of 1922-1923, 


Toral. 











































































































— Toray, 
eoep Charges m 
Previons. -19: ES 
SEENEN NEGET MINE CM MCCC CM MCI a Au EN 
j. Drsgor Hogg — RE | — BB. ns . EXTENSIONS AND IMPROVEMENTS J 
. -— RG, . 
p a E ^d) Heat wore «| xa | c 0| än 
tation . S e 2,581 404 2,935 (2) Main canals and branches T 3,501 s 3,501 
6. HAS me ot er PE (3) Distributaries B 558 $i ? 558 
» ni Fail dtu Wd SEH m i ^ (4) prune and próteotive works d v E 
B ae 
11. Miscellaneous T 2,568 x 2,568 SE mo plant Ge A i 14 
Total, Revenue realized in I Total .. 6,276 Ss 6,276 
the Public Works De- il, MAINTENANCE AND REPAIRS-— 
«ligation revenue res 6,638 408 7,046 (1) Head works .. - 5,078 ] 5,078 
lon T z (2) Main canals and branches .. 47,653 2,5 
in the Civil Department. | 87,219 5,971 93,220 ES Distributaries 77061 a eed 
— M = (4) Drainage and protective Works .. T "T 
Total, Direct Reoeipis .. | 93,887 | 6 ,879 | 1,00,266 (5) Special ‘tools and plant st M if 
Add— Unclassifiable outlay F Ss es 
IL INDIRECT ee MON PES 
Share of Land Revenue Total Peg v ERES 
SC 62,2 
collected in the Civil Total, Extensions and Improvements PIN E MM — EN inim 
Department .. .. 1,182 54 1,286 and Maintenance and Repairs  ..| 65,968 2,574 68,542 
A A ——— ——| IV. ESTABLISHMENT ; T 17,235 1,501 18,73 
Total, Public Works and V. Toots AND PLANT 7 sis 583 59 Ke 
Civil Departments, VI. REFUNDS OF REVENUE , .. 
Revenue = «+ (| 95,069 6,433 | 1,01,502 ——-————— E€—M 
Total, Direct Charges .. | 83,786 4,134 87,920 
Share of collection charges i in the Ge 
Department : 4,419 801 4,720 
Indirect charges is v "T 2,692 236 2,828 
Total, Direct and Indirect Charges .. 90,797 4, en $5,468 
* Deduct-~Old maintenance charges saved 
to Government . TS a 28,047 5,443 23 .490 
Net Bevenue ` Ae e| 62,750 | — 772 | 61,978 
DERI RR wl Balance, net revenue ge T 32 -319 7,205 39,524 
Total, A A GUN RM MAN da de 95,069 6,433 |1,01,502 Grand Total ..| 95,069 6,433 |1,01,502 
* Deduci— 2 
Extensions and Improvements .. 2,836; 
Maintenance and Repairs .. . 371 
Establishment T sá T T .. v dis ad 
Tools and plant ` A .. d Us d e 7 
. 5,150 
Indirect .. ce d ^ ux e 293 
Total .. 5,443 
No. 4.—Inferest Account for and to end of 1922-1923. 
tt __ _ _ 0 CC ong go o on n 1] 
Eg, BA, 
S 65,535 | Net revenue realized to end of 1921-1922 es 32,819 
moule gu nr 2010 Cem 2 2,137 | Net revenue realized during 1922-1923 $e 7,205 
‘Lotal interest charges for the T ia Se Balance, net interest charges T " 18,148 
Balance, net revenne .. E Ss Eer 
Total x 57,612 Total et 57,672 


PP i M ——————Ó————————— ——— — 
LLL LL E t a ms 


No. 5.—Account of Indirect Charges for and to end of 1922-1923. 




















IA AAA 
Particulares Previous. 1921-1922, | Total. 
A A A A TS 
CAPITAL— | “838 Se SCH 83 
Capitalization of abatement of land revenue .. e Se 1,646 D l 646 
Leave and pension allowances i * P ge ' Ka oe 
Audit and accounts .. .. c. zx a — EA 
Total oe 2,484 ee 2,484 
RKevENUE— DE Pie ate eo = eae 
‘Capitalization c of abatement of land revenue .. sie T i ep SE ee , e 
Leave and pension allowances T A ps s ” 88 26 64 
Audit and accourte oe .. ss s uu MTS: Acre PR 
Total .. 2,092 236 2,828 


Grand Total .. 5,016 236 | 5,312 
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IBRIGATION BRANCH. PUBLIC Works DEPARTMENT, 


NANDYAR CHANNEL SYSTEM, 


No, 6.—Statement comparing Charges to date with Sanctioned Estimates. . 





CHARGES AGAINST CLOSED 











SANCTIONS. CURRENT Sancrions. | Te REMARES, 
" S charges to | en 
Partieulars. ES E à RET date againet 
S mount o nspent | old and 
hacen SCH Total. oe sanctioned! balance of| current EPA 9. amami 
tion d estimate. | estimate. | sanctions. | 200 date. ota 


estimate. | sanction. ; 
PENMEE—————-—————»— A €u€—————— A C "——————— —X—» —— À— dq a a UM 

















Direot Oharges, RS. RS. RB. RS. 
Works ea eg .. 43,488 7,988 51,476 ! .. es ep 51 ,£76 
Establishment .. a" De 10,002 1,753 | 11,755 ‘ a 11,755 
Tools and plant.. id SS is ge T MA sis s5 Ge 
Suspense account ia - T .. T T T s ; 
Total ..} 53,490 9,741 | 63,231 ja a 63,231 
Less —Recoipts on Capital Account. T = KSE 
Net Total ..| 63,490}  9,41| 632302) TI .. | 63,291 
Indirect Oharges. = EN Ta a adire 
Capitalized abatement of land 818 20 838 js e vs 83 
revenue, ; 
Leave and pension allowances — .. 1,400 246 | 1,646 T Sé e 1,646 
Total .. 2,218 266 | 2,484 T m gg 2,484 
Grand Total ,, 55,708 10,007 | 65,715 T T m p 65,715 
— Ó— MM — M — M € ———MÍ aaa € M Ó- 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-1993. MADRAS PRESIDENCY. 


Periyar Sysrem— Tank Project. 


No. 2.—Capital Account for and to end of 1922-1923, 





DireEcr CHARGES. 
Amount of con- 













































































































































































struction as now | Expendi- 
estimated ture 
Heads of account, . (construction against 
Previous. | 1922-1923, Total, estimate closed closed 
on 31st March estimate. 
1897). 
A. WORKS — RB. RS, RS. ES. A 
(1) Head Works— | x 
A. Preliminary expenses EX Si 87,181 m 87,181 87,181 87,181 
B. Land d Ss is vi 69,057 . 69,057 €9,057 69,057 
O. Works D Ke M .. | 43,18,518 l 43,18,518 43,18,519 | 43,18,519 
K. Buildings Ps 8 2 3,19,304 E 3,19,304 3,19,304 3,19,304 
L. Earthwork .. e ge 1,82,663 1,82,663 1,82,663 1,82,663 
O. Miscellaneous i es Di 1,838,457 SE 1,83,487 1,83,487 1,83,487 
P. Maintenance Se ge SR 71,692 is 74,692 71,692 74,692 
Total ..| 52,3£,902 §2,34,902 52,84,903 52,341,903 
(2) Main Canals and Branches— PURSE. PREMIO Sd ME TUN Mie : 
A. Preliminary expenses e Es 24,650 T 24,650 24,650 24,650 
B. Land n i Eé 78,581 78,581 78,581 78,581 
C. Masonry works " .. |  1,75,769 E 1,715,769 1,79,109 1,79,109 
D. Regulators .. Se E ran 86,703 Se 86,703 86,703 86,708 
E. Falls and weirs ; sis 209,759 es 20,759 20,759 20,769 
F. (1) Other cross drainage works A 3,91,289 SS 3,91,289 3,91,289 3,91,289 
G. Bridges... ie " ES 72,797 B 72,797 72,797 72,797 
H. Escapes me r4 S 2 416 vi 2,416 2,416 2,416 
K. Buildings .. "i i d 33,814 i 33,814 33,042 33,042 
L. Earthwork .. ek e 5,71,271 ; 5,71,271 6,71,271 5,71,271 
O. Miscellaneous " S e| 2521 21,211 "21,211 21,211 
P. Maintenanoe i ei já 85,852 x 85,862 85,862 85,862 
Total ..| 15,65,122 POPE 15,656,122 15,067,690 15,067,690 
48) Distridutaries— e REN — —— — a | ca 
A. Preliminary expenses m is 10,734 10,734 10,734 10,784 
B. Lan a a SS A 91,939 — 226 91,713 93,728 90,985 
}. Works B Mi e : 3,58,990 689 3,59,679 3,70,344 3,51,277 
D. Regulators .. gs $e à 22,401 i 22,401 22,401 22,401 
E. Falls and weirs : de ss 86,010 Vs 86,010 86,200 86,260 
F. (1) Other oross drainage works D 31,701 eg 31,701 31,701 31,701 
G. Bridges is Kë A i 20,208 : 20,208 ree 20,208 
K. Buildings .. SN an S 6,62£ 481 1,103 ,050 7,050 
L. Earn. Es D .. | 4,01,904 300 | 4,02,204 4,07,713 | 4,01,402 
O. Miscellaneous s s SC 27,027 27,027 26,844 26,631 
P. Maintenance ies GR 22,858 5 22,863 22,858 22,858 
Total ..] 10,80,396 1,249 10,81,646 10,99,841 10,71,407 
44) Drainage and Protective works— ie —— TES ESCH — e SS 235 
B. Land e 5 "E ae ov e. í 8 , 
C. Works |; S z h 1,033 si 1,033 23,163 1,033 
L. Earthwork .. SN a eh 18,272 13,272 22,092 13,272 
O. Miscellaneous T ie gë 3,882 3,882 3,882 3,882 
Total .. 34,366 - 34,866 93,376 34,366 
(5) Special tools and plant Gë Ss Se x $ e: - l 
Provision for unforeseen works va as at a ae ag $a 
Total, Works ..| 79,14,786 1,249 79,16,035 79,95,810 79,08,366 
LL. ESTABLISHMENT .. v. T .. | 16,51,608 728 16,52,336 16,69,027 16,48,694 
ZU, Toons AND PLANT js ee e 7 ,66,360 28 7,66,888 7,68,256 7,660,827 
Grand Total .. |1,03,33,254 2,005 |1,03,35,259 1,04,33,093 11,03,23,787 
V, Less-—RECEIPTE ON CAPITAL ACCOUNT ee 17,956 eh 17,936 17,936 17,936 
(a) Net Total e» |1,03,15,318 9,005 |1,03,17,323 1,04,15,157  |1,03,05.851 
‘Chargeable to 49. Irrigation works . e |1,03,11,093 oe 1,03,11,093 e: e 
Do. to 55. A. Irrigation worke—1. Pro- 4,225 2,005 6,930 
ductive. Se ee pU 
Total `, |1,03,15,318 2,005 |1,03,17,323 o " 


E EE ——HM— MÀ ————— aH ——— n mÓÀ— — —— 
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IRRIGATION BRANCH. PuBLic Works DEPARTMENT 


Pertyar System—TZank Project. 


No. 3.—Revenue Account for and to end of 1922-1923, 
gege 9 e 
Toran. | TOTAL. 


auer > 





Receipts. Charges. 


Previous. 





Previous. /1922-1923.| Total. nien Total, 
i RS DR DEE O 



































I. Dmecr Rzecerets— BE, ES. R8. RS, ng. RS. 
I, EXTENSIONS AND ÍMPROVEMENTS— 
4, Water-supply of 
towns .. T 645 D 645 | (1) Head works is 48,531 1,542 50,078 
(2) Main canals and branches a 27,097 767 27,864. 
6, Receipts from po (3) Distributaries e| 2,17,329 6,426 | 2,283,755 
tations 21,191 6,274 27,465 | (4) Drainage and protective works T 16,984 E 16,984 
(5) Special tools and plant ys 1 82 83. 
6. Receipts from other EA UEM Ro MR, A AA 
canal produce 1,21,569| 10,706 | 1,382,575 Total ., 3,09,942 8,817 | 3,18,759 
8, Receipts from navi- II. Mawresance AND REPAIRS— 
gation js 9,178 535 9,708 
(1) Head works .. vie 2,899,998 11,986 | 2,51,084 
9. Rents of buildings.. 9,458 253 9,711 
(2) Main canals and branches = 3,895,678 48,223 43,901 
10. Fines `, T 80 Ss 80 
(3) Distributaries di «+ | 5,42,509| 33,119 | 5,750,028 
ll. Miscellaneous ` .. 33,291 915 | 34,206 
(4) Drainage and protective works ., 10,209 BT 10,266 
(5) Special tools and plant T 11,903 3,199 15,102: 
Total, Revenue realized in 
the Public Works De- — — — A 
partment .. 1,95,707; 18,683 | 2,14,390 Total .. | 11,90,297| 96,684 | 12,806,881. 
Irrigation revenue realized 
in Civil Department. .. ¡1,26,68,438| 7,62,594 11,33,31,032] III. ComPEN8ATION i^ ..| 11,88,083| 42,265 | 11,76,048 
Total, Extensions and Improvements 
. and Maintenance and Repairs .. | 2,63,322| 1,48,366 | 27,81,688 
' Total, Direct Receipts ,. 11,27,64,145 7,81,277 |1,35,45,422 
IV. ESTABLISHMENT së | 10,40,249 > 
11. IxomecT RECEIPTS — i id AS 
V. Toors AND PLANT ds "m 80,663 3,373 84,036 
Bhare of land revenue 
collected in the Civil VI. Rerunps or REVENUE ., - 2,619 ia 2 619 
Department ..| 9,51,689| 52,080 | 10,04,269 A IE tir iuda 


Total, Direct Charges ., | 37,56,853| 2,388,968 | 39,95,121 


— gg ———— A — 





—M 


Share of collection prn" in the Civil 


Total, Publio Works and Department 42 38 ; 
Civil Departments, Rev- pr se | 6,£2,3801 38,721 | 6,81,101 


enue T ve |11,37,15,834| 8,833,857 |1,45,49,691] Indirect charges .. "n 1,71,748| 18,699 | 1,865,942 





—— ee i—— | a —Ó— eee 


Total, Direct and Indirect Charges .. | 45,70,976| 2,90,588 | 48,61,564 


Deduot—* Old maintenance sea 
saved to Government . 7,565,219) 48,962 | 7,99,181 


ee mam 





Net Total ., | 38,15,757| 2,46,626 | 40,62,883 


—— — | — —— -| —— —- | Balance, net revenue, T e+ | 99,00,077| 5,87,231 |1,04,87,308- 
Total, Receipts — .. [1,87,16,834/ 8,33,857 (1,45,49,691 Grand Total .. [1,37,16,834| 8,33,857 [1,45,19,69£ 
A A AAA A EE AIN 
` * Direct— RS. 

Extensions and impróvements - T es ee "m ee 4,474 

Maintenance and repairs is Vi is KC e .. 21,422 

Eatablishment, D oe .. oe te oa ep ae 16 103 

Tools and plant oes .. .. ve : es [E es "589 

l Total .. 41,588 

Indireot #6 20. ve ae CET ee ee. ee os 2,374 


Tota!, Direct and Indirect .. 43,962 


aa 
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ADMINISTRATIVE ACCOUNTS FoR THE Year 1922-1993, 


PERIYAR SysrEM— Tank Project. 
No. 4.—Interest Account for and to end of 1922-1923. 








MADRAS PRESIDENCY. 








Amount, Amount. 
BB, BS, 
Total interest charges to end of 1921-1922  .. Ais 1,02,22,686 | Net revenue realized to end of 1921-1922 99,00,077 > 
Total interest charges for the year 1922-1923 eh 3,43,616 "Net revenue realized during 1922-1923, , ec 5,87,231 
Balance, net interest charges .. T T 18,894 


ys na 


Total ,. 1,05,66,202 


CH 





Total ,. 





1,05,66,202 








No. 5.—Account of Indirect Charges for and to end of 1922-1923. 


E 






































Particulars. Previous. 1922-1923, Total, 
CAPITAL— R8. R8, R8 

Capitalization of abatement of land revenue .. 1,896,458 ix 1,896,458 
Leave and pension allowances 2 "T gie 2,31,146 152 2,31,248 
Andit and accounts gë i T s 28 12 40 
Total 3,67,632 114 3,07,746 

RsvExnvE— a ee EE TEE 
Capitalization of abatement of land revenue . T 26,601 z 25,601 
Leave and pension allowances ak bie y 1,44,804 12,115 1,66,919 
Audit and accounts T T .. X 1,388 1,484 2,822 
Total .. 1,71,743 13,599 1,285,342 
Grand Total 5,39,875 13,713 5,535,088 





— — 


No. 6.— Statement comparing Charges to date with Sanctioned Estimates. 
MA —— M —— M ———— —————————— OU Cn 0—n— 


CHARGES AGAINST CLOSED CURRENT SANOTIONS, 













































































SANCTIONS. Total 
charges REMARREP - 
Expendi- Expendi- t : Man 
Particulars. bine apaindt ture Charges zb Unspent old m 
nsrue- | eens Total. to pe a | balance oi urrent Amount 
Ns d open date cons estimate, seet G.O. No. f 
tion esti- canal ` estimate. sanctions. and date. Te i 
mate. sanction. SE 
| A IEEE 
L——— HF . 
- Ba, 
wa om ien |18,98,014 | 79,08, x 7,660 | 87,444 79,776 | 79,16,086 
D t 13,46,177 | 3,02,417 16,48,694 3,142 | 20,438 16,691 16,652,236 
Tools and plant is 7,28,291 28,536 f 66, PI Ge E Huge. es 
Suspense account S . a Se a EM 
Total 81,44,/220 | 21,79,567 |1,0,23,787| — 11,472 | 1,09,806 97,834 1,03,85,259 
Less —Receipts on 11,203 8,133 |" — 17,936 AE ER ie 
Capital A t. IT ~ a 
apita Not Total 81,390,017 | 21,75,834 |1,03,05,851 11,472 | 1,09,806 EU La: 103,17,823 
Indirect Charges. 
Capitalized abstoment| 34,661 | 3,01,797 | 1,906468 . ee | 
oo bat arenes 1,88,466 42,257 2,30,728 526 is — 525 2,31,248 
allowances. 40 8 — 40 ` 40| Mis, 225 I., 25th 1,850 
Audit and accounts  .. Po b AAA June 1918. oL wis 
um vr EET " — $65 | 38,687,746) Mis, 49 I. 
Total | (223,127 1,44,054 3,97,181 Mid cf CSC jd ] eee 
t 1,09,306 7,269 11,06,85,069| Mis. 176 I., Ist 
Grand Total 83,653,144 23,19,888 1,06,73,082 12,037 ¿0 ? ; iuba June 1920. á 
Mis. 287 L,28rd| 1,035 
Sep. 1920. 
Mis. 298 I., 7th| 1,050 
Oct. 1920, 
| Mis. 248 I., 20th} 1,822 
July 1921. 
Mis. 219 F., 20th| 4,332 
July 1921. 
Mis. 378 I., 27th) — 9,300 
Sep. 1921. 
Mis. 409 I., 24th) 2,100 
; Oot. 1921, 
. Mie. 68 1., 22nd ,270 
i Feb. 1922, 
| | | Toia 87,444 
A a C DN RE 


35 
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TRRIGATION BRANCH. PUBLIC Works DEPARTMENT. 


Servarkuntam Anicur SystemM—Oanal Project. 


No. 2.—Capital Account for and to end of 1922-1978. 
| l 















































DiBECT CHARGES. Cost of 
E construc- 
"emend | "pede 
(construo- ing 
Horde ol deed ap Previous. |1922-1923.| Total. Hon oat i closed 
ps a Let estimate, 
March 
1889). | 
MM M 
I. Works— e g. a 
(1) Head Works— SES S E : P gek 
B. Land sais Së nus 960 Een 960 960 960 
O. Works |... o. | 2408,97 1 ue 2,08,497, 2,08,497 | 2,08,497 
Ke Balding. ax ej LEID Sec. Ju. 15705 11,705 | 11,706 
O. Miscellaneous ER EN 24,999 "T 24,999 24,999 24,999 
Total ...| 9,46161|  .. 9.46,161| 2,46,161 | 2,46,161. 
(2) Main Canals and Branches— TF — — | | —À — —- 
B. Land Geet Tm vis 48,103 iba 48,103 46,112 46,112 
D. Regulators v.) BA49l| we 54,491) — 49,241 49,241 
E. Fallsand weirs... is 1,140 I 1,140 1,140 1,140 
F. (1) Other cross drainage ; 
works ^ ..  ..| 35,888 35,888| 35,888 | 35,838 
G. Bridges ..  ..  ..| 29,201 29,201} 29.201} 29,201 
H. Escapes ... T is 6,938 6,938 6,988 6,938 
K. Buildings ... - Së 2,025 2,025 2,025 2,025 
L. Earthwork e or 2,37,61 1 x 2,914,011, 2,486,084 2,145,034 
N. Tanks and roservoira we | 9,57,576 4,644 9,02,220| 3,083,878 3,55,198 
O. Miscellaneous Sie IO 1,312 : 1,812 1,129 1,129 
Total ...| 7,74,285 | 4,644 | 748,819 7,80,036 | 7,71,856 
(8) Disiributaries— Tan NES ESOO E SS 
B, Land ET 7 = 13,870 13,870 13,870 13,870 
C. Works iu ves ER 67,773 : 67,778 67,173 67,778 
L. Earthwork P we |) 1,23,421 1,23,4211 1,928,421 | .1,23,421 
N. Tanks and reservoirs... 49,053 49,058 49.053 49,053 
O. Miscellaneous "m TN 40 ; 40 40 40 
Total ... | 2,544157 2,54,157| 2,54,157 | 2,54,157 
(4) Drainage and Protective Works— RS NOR 
B. Land - de 05e ae 2,439 2,489) 2,439 2,439 
O Works eae 2,998 ong 2,998 2.998 
L. Earthwork T Sei 38,805 38,305 38,305 38,305 
Total ...| 48,742 43,142) 48,142 | . 43,742 
(5) Special tools and plant T p Hic RN 
Provision for unforeseen works ... D 
Total, Works ...| 18,18,295 | 4,644 | 13,22,939 18,24,096 | 18,15,916 - 
II. ESTABLISHMENT ae ... | 9,830,273 2, 709 8 33, 082 3 SI 87 1| 3,80,081 
‘ILL. TooLs AND PLANT e "E 10,688 106 10,789 10,799 10,676 
Grand Total ...| 16,59,351 | 7,459 | 16,66,810, 16,66,766 | 16,56,623 
V. Less—Recerpts oN CAPITAL d 
ACCOUNT A T "I 369 369 369 969 
(a) Net Total ...| 16,58,982 | 7,459 | 16,660,441 16 66,397 | 16,56,254 
Chargeable to 49. Irrigation works—.| 16, 16,55, 399 TR 16,55, 399 pu BE 
Do. 55-A. Irrigation works 3,583 7,459 11,042 Di 


—1. Productive. 


imum nn eri ue | TRA AR | AE, SA CIP UTA 
—Á—— mata, ees ms (GEM 


Total ...| 16,58,982 | 7,459 | 16,66,441| ... e 
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ADMINISTRATIVE ACCOUNTS FOR THE Ymar 1922-1928, MADRAS PRESIDENCY, 


SRIVAIKUNTAM Antcur System—Canal Project. 
No. 3.—Revenue Account for and to end of 1922-1923. 





















































Torar. . TOTAL. ? 
Redeipts. 
Previous. | 1922-1923.! Total. is Previous, |1922-1923,|, Total. 
I. Dinger RxCEIPTS-- ES, BS. "RS. I. Extensions AND ÍMPROYEMENTS— R8, | BS, RS. 
Water-supply of towns, 32,831 " 37,831 į (1) Head works .. A T 6,726 - 6,726 
Receipts from planta- ` ! (2) Main canals and branches "T 67,111 741 07,852 
tions Se SR 12,870 6,929 19,799 | (3) Distributaries in So 30,824 281 30,556 
: i (4) Drainage and protective works .. 10,468 18,808 28,776 
Receipts trom other g | (5) Special tools and plant i m e e 
canal produce T 01,121 1,041 52,462 inert KEEN Set 
Water power T 171 EM 171 | 'ot 4 
Rents of buildings  .. 12,416 399 12,815 | Total ..| Ll ad MN S nomm 
7 ` |: II. MAINTENANCE AND REPAIRS— 
Fines s T 60 vs 601 (1) Head works .. d 7 75,404 4,901 80,305 
i + (2) Main canals and branches .. | 5,939,931 11,434 , 6,10,365 
Miscellaneous T 8,898 18 8,916 | (3) Distributaries 25 ..| 2,05,500 2,487 | 2,07,987 
! (4) Drainage and protective works .. 43,908 16 814 60,272 
AMA AA ——-—— —— |i (5) Special tools and plant T 12 vi 12 
"" Add—Unclassifiable outlay eis je SS I 
Total, Revenue realized in uu A a | 
Public Works Depart- g Total .. | 9,23,805 35,136 | 9,58,941 
ment ET dà e» | 1,18,657 8,387 | 1,27,044 j — — Je — 
n i Total, Extensions and Improvements 
Irrigation Revenue reali- ; and Maintenance and Repairs .. | 10,38,434 £4,416 | 10,02,860 
ged in Civil Depart- | LV. ESTABLISHMENT T .. | -5,85,002 31,736 | 5,66,738 
ment  ..  .. +. | 52,72,390 | 1,56,179 | 54,28,569 | V. Toons ano PLANT = e 7,796 1,238 9,034 
| VI. Rerunps or REVENUE .. - 660 bs 660 








— —nÀ H 





— 




















Total, Direct Receipts .. 1153,91,047 1,604,556 | 55,565,613 | Total, Direct Charges .. | 15,81,892 87,390 | 16,69,282 
II. Inprrecr Reczreta— | Share of collection charges in the Civil 
| Department Ges Se .. | 2,84,296 7,883 | 2,92,179 
Share of land revenue | Indirect charges — .. Vi SS 81,716 4,987 86,703 
collected in the Civil i €— pa có 
Department as 82,259 1,490 83,749 i Total, Direct and Indirect Charges .. | 19,£7,904 1,00,260 | 20,18,164 
pt Deduct—* Old maintenance charger 
saved to Government E .. | 98,190,228 9,438 | 3,988,661 
Total, Public Works and Y ——-— 
Civil Departments, Net Total .. | 16,68,681 90,82% | 16,59,503 
Revenue T o> | 54,738,806 | 1,66,056 | 06,839,362 Balance, net revenue .. 39,04,625 75,234 | 39,79,859 





—À | —]À —À —À | ere 


Vota), Reosipts .. | 54,738,306 | 1,606,056 | 50,239,862 





. Grand Total .. |54,73,306 | 1,606,056 | 56,39,362 


MEME ———ER rc A TRIO 











RB. 

* Direot— 
Extensions and Improvomen is ids Ss ge T. T we 352 
Maintenance and Repairs id ee ee T oe - „a 5,208 
Establishment Sg ae Re eo 45 PE as ve 3,242 
lools and plant e. LET ke oe ef ee as ae 126 
8,928 
Indirect be LES en ee ee ae oe ee .. 510 
Tota) .. 9,438 


No. 4.—Interest Account for and to end of 1922-1923, 
A A A 





i 
Amount. Amount, 
RS, ES. 
Total interest charges to end of 1921-1922 ix 26,70,567 | Net revenue realized to end of 1921-1922 SÉ . 389,04,625 
Total interest beten for the year 1922-1923 .. "56,579 Net revenue realized during 1922-1923 .. ET 75,234 
Balance, net revenue — 12,652,713 | 
Totel .. 39,79,859 Total .. 39,79,869 


A IA AA 
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ERRIGATION BRANCH. PuBLic Works DEPARTMENT. 


SRIVAIKUNTAM ANrcuT System—Canal Project. 
No. 5.—Aecount of Indirect Charges for and to end of 1922-1923. 


































































































PO A EE a a 
mE E 
Particulars. Previous. | 1922-1923. | Total. 
¿  _. QT Ñ_a AO 
“Capital — BB. | 
Capitalization of abatement of land revenue .. en e 41,229 a 11,299 
Leave and pension allowances e T " T 65,881 8 lo 86,260 
Audit and accounts vs T - T ES 24 Ms 
Total .. 1,07,134 
Revenue— ES ME 
Uapitalization of abatement of land revenue .. ot T 410 un —— 
Leave and pension allowances " T sa - 81,082 1,443 85,525 
Audit and accounts T ne vs ae d 224 644 768 
Total ..| 81,710 4,987 86,703 
Grand Total ...  1,88,860 6,412 1,94,262 
eneen tr e = 
No. 6.— Statement comparing Charges to date with Sanctioned Hstimabes. 
ee E o —— MÀ M—À— ——————————————— s ÁÁÁÁ7 7 
Mir d uec d CURRENT SANCTIONS. HEMABKA, 
oe e a Total 
s x charges to , 
. Expendi- Expendi- | date aea 
Particulars, ture ture Ch Amount | Unspent d zi i A E 
À : arges old an on N moun 
against against Total to of aane- aa Steet d d of- 
Construc- open i tioned : and date, ; 
tion canal date. | estimate. ty SES manne: 
estimate. sanction. | = 
rU A dS Sie E wien z uum EA uU TN ERES ——————— Mm 
Direct Oharges. RS, RB. RB. BS. R8, RS. 
Works .. | 10,00,079 | 2,605,227 | 183,15,916 | — 7,028 8,180 | 1,157 | 18,22,989 | Direct charges 
Establishment  .. 2,90,198 $9,888 ` $,90,081 3,051 1,840 | — 1,211 3,33,082 
Tools and plant .. 10,524 152 10,670 113 10,789 
Suspense aocount.. | .. T : 
Total’ ..| 13,51,396 | 3,05,227 | 16,56,623 | 10,187 ^ 10048  —  44| 16,006,810 
Less-— Receipts on 
Capital account. | 369 zo 369. T 369 | Mis, 317 I., 19th 8,180 
Oct. 1920. 
Net Total .. |. 13,51,027 | 3,056,227 | 16,056,204 | 10 187 | 10,143] —  44| 16,66,441 
Indirect Charges. m NW m 
Capitalized abate- 
ment of land 
revenue in 40,408 821 41,229 es i “a 41,299 
Leave and pension 
allowanoos či | 60,250 5,577 65,836 424 — 494 | 66,260 
Audit and accounts, - E 70 — 70 70 
.. i .. ] 
Total ..| 1,00,607 6,898 | 1,07,065 ail .. — 494 | 1,07,569- 
Grand Total ..| 14,61,694 | 311,625 | 17,59,19 | 1081| 10,148 | — £28 | 17,144,000. 
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ADMINISTRATIVE ÁOOOUNTS FOR THE Vun 1922-1923, MADRAS PRESIDENCE, 


Marupur Anicut SYsrEM— Canal Project, 
No. 2.—Capital Account for and to end of 1922-1923, 





Direct CHARGES. Cost of | 


construc 
tion 
q e 


- ture 
Heuds of account. estimated | 











l _ against 
Previous. (1922-1923, | Total. Green | closed 
estimate | estimate. 
closed 
in 1893). 
| cy 
[, Worxs— Rs, Rs. Rs. | Bs 


(1) Head Works— 
O. Works |... heu dd ..| 10,441 ps 10,441 | 10,441 | 10,441 


——— ———— M | c. t€ - Ur — erase 





— PIPER E 


Total ..| 10,441] ... | 10,441 | 10,441 | 10,441 


— | IAS AO | EU, ire Seegen | ns. A | a ty IN 


(2) Main Canals and Branches— 


L. Earthwork E do we 1908 Ke 1,398 | 1,898 | 1,398 
NM. Tanks and reservoirs `... e|. 29,008 ni 29,008 | 30,108 | 28,668 





—— Mit. MR | AA rs. | wem Et I Ls à DÀ 


Total... 25,056 ius 20,000 | 25,056 | 25,056 


i —— ——ü—Á— | — | X ———X € RR nn Anes eos 


(3) Pistributaries~ 























Pli. ne uut E dE 308| 808 | 308 

©. Works ... tos iis veel 9,192 dg 3,192 3,192 3,192 

L. Earthwork nd D nl 2,008 M 2,508 2,508 2.508 

Total...) 6,008 Sch 6,008 6,008 6,003 

Total, Works ..| 41,500 |... | 41,500 | 47,950 | 41,500 

il. ÉSTABLISHMENT . e S aa e] 9,041 "T 9,041 | 10,004 | 9,041 
ILE, Toos am PLANT ER 129 M 

` Grand total ...| 50,041 M 50,541 | 58,733 | 50,541 

Deduct-—Receipts on Capital Account | 

(a) Net Total .., 50,941 s 50,541 | 58,788 | 50,941 





A x xo 
(a) Chargeable to “ 43. Minor Works snd Navigation--Provinoial."' 
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IRRIGATION BRANCH. IuBLIC WORKS DEPARTMENT. 


MARUDUR ÁNiCUT SysrTEM — Canal Project. 


No. 3.— Revenue Account for and to end of 1922-1923. 
a a SAR O Ert DC C a ey 


Torar. ToraL, 








| Charges. : 
poe Total. Previous. |1922— 1923, Total. 
t 


o qwe d s owe a e don We 


Receipts. l 
Previous. 














1. DQinscr REcripr9— RS. RS. AS I. Exrensitons AND ImprovEMENTS— RS. 
f lanta- (1) Head works .. x 30 30 
É iode AE ; 3,227 3,328 6,655 (2) Main canals and branches oe 11,185 625 11,810 
B (3) Distributaries p Por 269 10,636 
S ipts £f other (4) Drainage and protective works . 4,094 s 4.094 
: enm caduco ii 15,768 Se 15,768 (5) Bpecial tools and plant is Di ei t 
Rents of buildings dA P 10 10 | Add —Uncelassifiable outlay .. is 11,000 s 11,000 
i E 2,603 8 2,611 — — | ii len 
11. Miscellaneous ; , Tob .. 36.086 see Ty 
Tota] revenue realized ll. MAINTENANCE AND HEPAIRS— | | 
in Publio Works | 
Department EN 21,598 3,346 94,944 (1) Head works .. Së 14,880 2,787 17,667 
(2) Main canals and branohes | 1,71,689 48,982 | 1,760,081 
Irrigation revenue (8) Distributarios ef 99,148 2601; 99,409 
realized in Civil (4) Drainage and proteotive works .. 7,986 900 8,886 
Department .. |38,94,211 99,175 | 39,93,386 | (5) Special tools and plant i KS ER Së 
Add—Unclassiñable outlay  .. ,, | 1,98,634 1,98,634 





ee m menm n 





a — a —— M eee 











aai 





Total, Direct Receipts .. | 99,156,809 | 1,02,521 | 40,18,330 
Total, Extensions and Improvements 





Total .. | 4,92,387 8,840 501,177 


























XI. Invreecr Recerers— and Maintenance and Repairs .. | 6,29,028 9,724 | 5,38,747 
TV. ESTABLISHMENT id ..| 1,238,768 5,671 | 1,29,439 
Share of land revenue V. Toots AND PLANT : e 217 221 438 
collected in the Civil VI. Rerunps or REVENUE .. ek 145 145 
Department we 11,428 270 11,698 ef eere UIDES 
Total, Direct Charges .. | 6,538,153 15,616 | 6,68,769 
Total, Public Works Share of collection charges in the Civil | 
and Civil Depart- Department in Ss ..| 1,95,282 4,972 | 2,00,254 
ments, revenue .. | 39,27,257 | 1,02,791 | 40,30,028 | Indirect charges ` .. Ke m 17,835 801 18,726 
Total, Direct and Indirect Charges ..| 8,60,270 21,479 | 8,87,749 
Deduot—Old maintenance charges saved | 1,36,916 7,978 | 1,44,894 
to Government (a). 
Net Total .. | 7,29,854 13,601 ER 855 
Balanceo, net revenue ‘ig .. | 81,97,883 89, ,290 | 32 87, 173 
Total, Receipts .. | 39,27,237 | 1,02,791 |40,30 028 Grand Total .. | 39,27,237 EES 10,30,028 


E E ra Lm E 
R8. 


(a) Extensions and improvements ES > - T 200 
Maintenance and repairs .. og Ce $a ed 4,500 
Establishment  .. Sé , T "T - 2,741 
Tools and plant .. e ; Se ns s 106 





total, Direct Charges .. 7,547 
Indirect Charges ,,. 431 


Grand Total .. 7,978 
No. 4.— Interest Account for and to end of 1922-1923. 

















Amount. i Amount. 
KB. | RS. 
Total interest charges to end of 1921-1922 ei 70,100 | Net revenue realized to end of 1921-1922 nE 31,97,883 
Total interest charges for the year 1922-19283 — .. 1,680 | Net revenue realized during 1922-1923 |. " '89 "290 
Balanoe, net revenue .. we Es ,82,15,093 
Total ., 32,87 ,173 | Total ,, 32,87,173 














No. 5.—Account of Indirect Charges for and to end of 1922-1993, 
A A e didit d e RN 











Particulars. | Previous. 1922-1923. | Total. 
CarIran— RS, | R8. — RS. 
Leave and pension allowances ae ws ws is 1,265 és 1,266 
Audit and accounts ,. SÉ as ús Va Sie Ss Ze 
Total Vu | 1,265 
REVENUE— ——— | —— 
Capitalization of abatement of land revenue bie et 444 
Leave and pension allowances .. es SS ee 794 18,119 
Audit and accounts .. - SKS is ow 97 "163 
Total ,. 891 . 18,726 
Grand Total .. 891 19,991 





143 


_ADMINISTRATIVE ACCOUNTS FOR THE Ymar 1922-1928. MADRAS PRESIDENCY. 


MARUDUR Anicut System—Canal Project. | 


No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 


NN 
CHARGES AGAINST CLOSED 
































Sanorrows. CURRENT SANCTIONS. REMARKS. 
pee ae Total 
Expendi Fixpendi- Niger e 
: ; ate agains 
Particulars. tureagainet| 7 Chargea| Amount) Unspent A4 end Amount 
construc- | *E*insb 5 Total. to | of samc-| balance | current | G.O. No. 
tion a eer date. | tioned | of sanctions. | 2nd Date. lostimate 
ER canal estimate. estimate. j S 
` |sanction. 
—————— A C E CÓ 
Direct Oharges. B8. H8. R8. BS. ES. 
-Works T 32,590 8,910 41,500 6,460 6,450 41,600 
Establishment 7,496 1,645 9,041 ; 1,613 1,013 9,041 
Tools and plant T e Y TRE . 129 129 ex 
: Buspense account we P T ba : s vs , 
Total .. 40,086 | 10,455 50,541]  .. 8,192 | 8,192 50,541 M Hh 6,460 
Wl 
-Less— Receipts on Capi- June 
tal account .. es 1922, 
Net Total 40,086 | 10,455 | 50,541 8,192 | 8,192 50,641 
Indirect Oharges. 
‘Capitalized abatement 
of land revenue : e . . 
Leave and pension 
allowances .. ge 1,049" 216 1,265 1,265 
Total .. 1,049 216 1,266 P 1,265 
Grand Total 41,135 | 10,07! 61,800 | .. 8,192 | 8,192 51,806 
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IRRIGATION BRANCH. PUBLIO Works DEPARTMENT" 


RusHIKULYA System—TZank Project. 


No. 2.—Capital Account for and to end of 1922-1929. 





| DIRECT CuaRGES. Cost of 
c ———————————————— | construction as 

























































































now estimated Kee 
Heads 0f account. (construction SR Bud 
Previous. | 1922-1923. Total. estimate closed ostia 
on 318t March ae 
1901). 
"A ———ÁM —À P —Ó AH — A —————M— = — A A A — a ee ȚŢ0 
i, WonKs— RS. RS. R8. - R8. RS. 
(1) Head Works— 
A. joo es M RA T T 15,476 T 15,476 15,476 15,476 
B. Land d T e 1,70,021 S 1,70,021 1,70,021 1,70,021: 
C. Works M: T T T 13,62,725 e 138,62,725 18,62,812 13,655,182 
K. Buildings .. T P , 19,276 ug 19,275 19,275 19,275 
L. Earthwork .. "m e T 24,017 Ki 24,017 24,017 24,017 
O. Miscellaneous T SS en 458 T 458 458 458 
P. Maintenance T gà 6,180 e 6,180 6,180 6,180 
Total ,. 15,98,152 ; 15,98,152 15,907,739 15,90,559 
(2) Main Canals and Branches— 
A. Preliminary expenses e a 5,902 f 5,902 5,902 5,902 
B. Land 2 eg i» is 86,287 is 86,887 87,564 87, 564 
C. Works Si SS ge Ka 7,090 zi 7,090 6,237 6 :287 
D, Regulators .. es T SR 24,945 24,945 24,945 24,945 
E. Falls and welrs i f 10,200 : 10,200 10,200 10,200 
F (1). Other oross drainage works AS 4,56,870 Sa 4,560,370 4,51,811 4,57,811 
Q. Bridges  .. is T eh 1,09,740 « 1,09,740 1,09,740 1,009,740 
I. Navigation Works .. T T 1 1 1 1 
K. Buildings .. M i uis 2,715 oe 2,715 12,945 2,715 
L. Earthwork Si = -o 9,48,311 e 9,485,311 y, 48,311 9,48,311 
M. Plantations es T 3,133 T 3,733 3,738 8,738 
N. Tanks and reservoirs es $ 978 e 978 978 978 
O. Miscellaneous Sg - $4 10,325 10,825 10,325 10,325 
P. Maintenance T T is 1,694 : 1,694 1,694 1,694 
Total .. | 16,68,391 GN 16,68,391 16,80,386 16,70,156 
(3) Distributaries— ———— —— |)  _—_ _—N!——— ——- 
A. Preliminary expenses "T Sé 5,571 E 5,577 5577 5,577 
B. Land » m iu is 85,688 2,495 88,183 88,540 84,580 
C. Works » e e A 1,712,892 810 1,738,702 1,80,520 1,66,419 
L. Earthwork - ix ex 8,00,488 9 3,00, 492 3,00,789 2 96, 719 
O. Miscellaneous s Gg Ss 3,619 " 3,619 y 4,378 3 619 
Total ..|  5,68,259 3,314 56,1 1,578 5,79,814 5,55,914 
(4) Drainage and Proteotive Works— AER OP AE MAA AO TS A MUR 
L. Earth work . i ee - 4,144 4,144 4,144 4,144 
Totel .. 4,144 x 4,144 4,144 4,144 
(5) Special tools and plent " S o * E " x 
Total, Works ..| 88,988,946 3,814 | 38,42,260 38,62,083 38,20,773 
II. ESTABLISHMENT Ge T os 8, 15,689 2,305 8,17,994 8,16,968 8,08,344 
YIII. Toots AND PLANT We e ee 1,27,963 100 1,28,063 1,27,977 1,27,479 
Grand Total ,, 47 82,598 5,719 47,88,317 438,07,028 471,56,596 
V. Dees—- RECEIPTS ON CAPITAL ACCOUNT ga 65,853 65,853 65,853 65,853 
Net Total 47,16,745 | — t | 2122404 47,41,175 46,90,743 
Chargeable to “ 35. Protective Worke—Irüga- 47,07,008 |. ~ 47,07,068 S — 
tion.’ 
Chargeable to “ 55. A, Irrigation Works — 9,137 5,719 15,456 T .. 
2 Unproduotive.”” a ———Á | e, —" 
Total .. 47,16 ,745 5,719 47,92,464 Hm P 


———————— BEALI MUN MN NR RR v 
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ADMINISTRATIVE ACCOUNTS FOR THE Year 1922-1923. MADRAS PRESIDENCY. 


HusHiKULYA System— Tank Project—cont, 


No. 3.— Revenue Account for and to end of 1922-1993, 
MES TT UO OMM UM À— 



















































































: Toran. Tomar. 
Receipts. RS Z Charges. 
Previous. EE SÉ l'otal. Previous. |1922-1923.| Total. 
| | 
1. Dimscr Rrecrirrs— RB. x. ay Horne AND ImPROVEMENTS-— RS. RB. R8. 
ead works e? kg 25,266 1,172 2 
1. Water-rates 25 f Se 
3. Sale of water | 1,950 Bag (2) Main canals and branches. 27,915 1,163 28,438 
4. Water supply of | 
town 15,526 1,225 | 16,050 | (3) Distributaries - 57,820 1,089 | 58,909 
5. Receipts from ` | ; (4) Drainage and protective works. 892 x 892 
plantations 5,817 5,317 (8) Special tools and plant js .. “e 
6, Receipts from EAS em — 
other canal | Total 1,11,253 3,424 | 1,14,677 
produce eg 18,016 1,162 | 19,178 E la 
8. Navigation re- | IL MAINTENANCE AND REPAIRS— 
celpts 04 24 $ (1) Head works ix ..| 3,27,261 12,946 | 3,410,207 
9. Rente of buildings. 3,084 3,169 | (2) Main canals and branches ` .. | 5,11,047 | 20,069 | 5,382,018 
10. Fines 17 17| (3) Distributarios : 2,12,774 | 8,208 | 2,20,982 
| (4) Drainage and protective works, 2,045 | 374 2,419 
11. Miscellaneous 12,760 4 12,764 $ (9) Special t tools and plant 1,363 1,363 
Dedsiot — Refunds . 30 D 50 j EN —— as 
————— IB —— [— —-—— - Total 10,55,890 | — 41,597 |10,96,987 
fotal Revenue i A mm | — 
realized in | Total, Extensions aud Improvements 
Public Works ¡ and Maintenance and Repairs .. 111,€6,643 45,021 | 12,11,664 
Department. 56,668 2,626 59,294 | 
| IV, ESTABLISHMENT ds .. | 8,02,981 | 31,308 | 3,384,289 
Irrigation revenue realized i | 
in Civil Department .. | 35,060,119 | 1,86,316 | 36,86,435 | V. Toots AND PLANT ET 27,906 | 1,364. 29,270 
— ——|[—— Vi. REFUNDS o» REVENUE .. 88 ps 88 
Total, Direct Receipts. | 35,£6,787 | 1,88,942 | 37,45,729 Total, Direct Charges 14,097,018 | 77,693 | 165,75,311 
A Department ins SX e. | 1,728,440. | 9,484 | 1,87,924 
Share of land rev- 8 
enue collected in the j T i Indirect charges... T T 44,130 | 4,832 £8,963 
ivi tment. 88,187 4,57 9 : : ee RIEN So 
ii Total, Direct and Indirect charges .. | 17,20,188 | — 92,010 | 18,12,198 
AE RI — *Deduct—Old maintenance charge 
Total, Public Works saved to Government .. 49,056 | 10,233 59,289 
d Civil Depart- A —— — Em ONE 
mene Bevante. 36,44,974 | 1,903,514 | 38,38,488 Net total `, |16,71,132 81,777 | 17,652,909 
: Balance, net revenue 9 .. | 219,73,842 | 1,11,737 | 20,85,679 
Total, Reocipte 36,44,974 | 1,93,014 | 38,38,488 Grand Total 36,414,974 | 1,93,514 | 38,938,488 


— —- i EE 








BB. 

* Direct— 
Extensions and Improvements .. T M ve - e «> 1,475 
Maintenance and Repairs ,. .. eg dx .. 4,108 
Establishment se T T T T DÉI .. 8,882 
Tools and plant .. T .. aa vs zs j ës 169 
otal .. 9,634 
Indirect .. eo be os .. er oe "P ae AP §99 
10,233 





No. 4.—Interest Account for and to end of 1922-1923, 


———————————— 0 o 4 ao 1] 
Amount. 














Amount. 
RE, . 3 RB. 
; eh t d of 1921- Net revenue realized to end of 1921- 
kr ah heen ama e . 61,16,569 1922 19,73 ,842 
Total in'erest charges for the year Net revenue realized during 1922-1923. 1,11,737 
T ] 1,57,917 
Paci E Hx Balance, net interest charges dé 31,88,907 
52,74 48€ Total 62,74,486 


'Cotal 502,74 486 
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IBRIGATION BRANCH. PUBLIC WORKS DEPARTMENT. 


RusuikoLvA System--Tank Project— cont. 
Ko. 5.—Account of Indirect Charges for and to end of 1922-1923. 

















| Particulars, | Previous. 1922-1923. Total. | 
A O e m TEN 
pm nd i 
Capital -- | H8. — BB. _ BS. 
Capitalisation of abatement of land revenue Se is Ge $,00,163 m 3,00,163 
Leave and pension allowances.» «s $^ - | 1, 14,196 323 1,14,519 
Audit and accounts " aa se e SS T €1 83 94 
Total ., 4, 14, 420 356 4,14,776 
Revenue— 
Capitalization of abatement of land revenue T T T 1,240. i 1,240 
Leavo-and pension allowances .. - T EM Ss 42,416 4,383 40,799 
Audit and accounts a ux ea x ite eg 474 450 924 
Total ..]- 44,130 | 4,833 48,903 
Grand total .. 4,58,550 5,189 4,63,739 





Dana ege e - o 


No. 6,—Statement comparing Charges to date with Sanctioned Estimates. 





| CHARGES AGAINST CLOSED 

































































Ce CURRENT SANCTIONS. ij Remake, 
à Expen- Expen- Tota! ! 
articulars. diture diture charges 
against against Total Charges to SEH um La us ¿| to date G.O. No, eris 
construc- open ` date. ti S t ae SEH against old and date. d Se te 
tion canal ii imate. opdeurrent e SE 
estimate, | sanction, | | ganotions. 
Direct charges. ES. | RS. RB. BS, R8. R8. | H8. f ES. 
Works 7 ..| 86,19,328 | 3,01,447 | 38,20,778 | 21,487 | 41,810 19,823 | 358,42,260 
Establishment .. . 746,990 | 61,354] — 8,08,944 9,650 8,624 | — 1,026 | 8,17,994 
Tools and plant EN 1,26,941 538 1,27,479 584 498 | — 86 | 1,28,063 
Suspense account ` i vs xs "T s iX E | 
Total 43,93,287 | 3,63,339 47,56,596 31,721 50,432 18, 711 47,88,317 
Less—Receipts on capital 7,851 58, 002 ep, 853 es ad '65 853 279 T., 28th 7,180 
acoount. June 1916. 
392 1, 21st] 4, 560 
Sep. 1917 
81 T., 26th 1 740 
Feb. 1915 
Net total ,.} 48,85,405 | 3,05,837 | 46,090,748 | 31721 | 60,492 | 18,711 |47,22,404 
Indirect charges. A Xd iE Een be 
o of 2,92,911 1,252 3 ,00,163 - D da 3,00,163 rs 146 ee 4,570 
Leave and pension allow- 1,04,579 8,589 1,138,168 ° 1,351 d — 1,851 | 1,14,519 1920. xd 
anges. | Mis. 90 I.!. 3,150 
Andit and accounts 12 82 s — 82 94 | 12th Marck 
1921. 
Mis. 111 I, 7,980 
31st March 
1921, 
Mis. 868 1., 5,680 
12th Sep 
1921, 
Mis. 422 L, 6 ,300 
20th = Oat 
i 1921 
| Mis. 100 L,| 1,170 
| 21st March 
| | | 1922. 
| | | ! 
| | : | 
| | | | 
| : | 
| | 
i 
} 
Total .. 3,97,490 15,853 4,183,348 1,438 T B Hs 1435 £14,716 
d total E ERES NC MPA AO a pem 
Gran s. | 47,82,896 | 3,21,190 | 51,04,088 | 35,164 | 50,432 | 17,278 | 51,387,240 | Total ..| 41,310 
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ADMINISTRATIVE ACCOUNTS FOR THE Year 1922-1923. MADRAS PRESIDENECF, 


NAGAVALLI River SvsrEM— Canal Project. 


No. 2.— Capital Account for and to end of 1922-1923. 
















































































































































































DIRECT CHARGES, Cost of Expenditure 
Hoada of account. construction against 
a8 now closed 
Previous. 1922-1928. Total. estimated. estimates. 
1, Wonxs— R8. RB. RS. RB, B8. 
(1) Head Works— 
A. Preliminary expenses œ.. .. T 48 e: 48 48 48 
B. Land de I .. e - es Se T va 2 
C. Works SN V gie e we 4,50,504 SCH 4,50,504 4,58,118 4,42,727 
K. Buildings .. ka is Sg 20,792 as 20,792 20,792 17,622 
O. Miscellaneous " e SC is e SS e Wd 
Unforeseen works  .. ge as és Ss eg e Ce ig 
Total ..| 4,71,944 Se 4,71,344 4,79,268 | 4,60,397 
(2) Main Canals and Branches— - 
A. Preliminary expenses  .. ae - 2,937 T 2,937 2,938 D 
B. Land KS Ve se as ev 28,266 í s 28,266 27,521 27,576 
D. Regulators .. ¿e i oe oe 3,121 bis 3,121 3,027 2,614 
E. Falls and weirs  .. SR ga " 10,847 ss 10,847 10,910 10,150 
F. River and hill torrent works ə. P 1 EM 17 " x 
F. (1) Other cross drainage works .. ee 2,42,440 ‘ 2,42,440 2,43,443 2,380,775 
G. Bridges  .. T T T ee 7,981 T 7,981 8,141 | . 6,546 
H. Escapes —.. Ss T e T 822 eg 822 822 832 
I. Navigation .. ex ge Ss e Sa . T Ss ki 
K. Buildings .. - eh ed ve 10,7 88 Sé 10,738 11,018 9,756 
L. Earthwork .. a ed x Se 2,729,678 2s 2,179,678 2,79,664 2,760,739 
O. Miscellaneous S së is e? 8,087 . 3,037 3,037 2,764 
P. Maintenance ` .. T A ee ULT ss .. es T 
Unforeseen works  .. e vs eS 295 T 295 7,131 et 
Total .. 5,90,179 e 5,90,179 5,70,079 
(9) Distributaries— EIC MEET < 
B. Land Es ad 23 T T 24,662 T 24,662 20,934 
C. Works T ex T - m 99,146 e 99,146 76,674 
L. Earthwork ., ee ee we en" 1,05,314 4,634 1,09, 948 - 3,456 
O. Miscellaneous s i ae vs 6,897 T 6,897 ot 
P. Maintenance Se Ss T e T ee 45 
Unforeseen works s dx Sg Es 
Total .. 2,96,019 4,634 2,40,653 2,29,495 1,75,269 
(5) Special tools and plants— mtem IEEE mmm 
Maintenance during construction .. vá 16,500 T i^ 16,500 18,378 
General improyements T - "s ña d d 14,259 ce 
Total Works ..| 13,114,042 4,634 13,18,676 13,380,031 12,24,720 
Il. ESTABLISHMENT a zs s ..| 2,605,369 3,822 2,68,691 2,65,166 2,42,924 
XII, Toors AND PLANT EN eis oes s 93,078 141 93,219 93,199 93,356 
IV, Suspense Accounts .. T da T .. d d d oe 
Grand Total ..| 16,72,489 7,997 | 16,80,486 16,88,396 | 15,60,999 
V, Less—Receirs-on CAPITAL ÁCCOUNT .. 3,396 . 3,896 3,896 1,374 
Net Total ,.| 16,69,093 7,997 16,77,090 16,85,000 vs 
Apportionment — — Ee —— 
Chargeable to 49. Irrigation .. | 16,652,196 de 16,52,196 T e 
5 to 43. Minor Worksand Navi- 2,126 i 2,126 : 
gation— Provincial. 
"m to 55-A. Irrigation works— 14,771 1,997 22,758 d TN 
1. Productive. —— ———— oan —— Se me 
Total .. 16,69,093 7,997 186,77,090 | 


e ———————————M——— M 2 2 2020 AA 022 A AAA AAA 
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IBBIGATION BRANCH. PubLic Worxs DEPARTMENT, 


NaGAVALLI River SysrEM— Oanal Project. 


No. 3.— Revenue Account for and to end of 1922-1923—cont, 





"TOTAL. TOTAL. 


Teamy 

































































Receipts, Charges. NE 
1p Previous. |1922-1923.| Total. Previous, nii Total. 
i  _ _ _Á_ MÀ s 
| 
I. Draxcr HzcrerPTS— R8. RB. R8. I, EXTENSIONS AND ÍIMEROYEMENTS— R8 | — R8. Ra. 
ios | (1) Head works .. T 1,390 ; 1,390 
5. Receipts from pe | e) Main canals and branches 2. | 17 ,014 1,463 18, 471 
tions . 6 " 6 (3) Distributaries T 11,162 | 1,446 12,008 
(4) Drainage and protective works .. ! (e 
6. Receipts from other (5) Special tools and plant., "s is T 
canal produce .. 3,237 331 3,436 i loo ed, A 
8. Navigation l e e 1 Tota} a 29,566 2,900 32,475 
9, Rents of buildings .. 1,849 Oh 1,446 | II. MAINTENANCE AND REPAIR8— ———— |e jI— —— 
(1) Head works .. ek 1. | 55,040 8,796 59,445 
11. Miscellanecus PE 8,436 i 3,436 a 
Deduct -Refunds  .,. | D6 6 61 (2) Main canals and branches ch 79,881 6,230 86,111 
Total, Revenue realized (3) Distributaries m 22,576 1,068 23,034. 
in Publio Works 
Department 2 7,974 422 8,396 (4) Drainage and protective works ,.- a ; 
Irrigation Revenue (5) Special tools and plant .. zë gx is T 
realized in Civil i Add—U nelassifiable outlay T " | T Se 
Department .. | 5,061,235 | 65,851 | 6,16,686 — | | 
— | | ———- Total .. | 1,68,106 11,084 | 1,69,190 
Total, Direct Receipts . 6,509,209 | 66,773 | 6,24,982 ; | | Ř{ 
‘Total, Extensions and Improvements 
II, INDIRECT RECEIPTS — | and Maintenance and Repaire  .. | 1,87,672 13,993 | 2,031,665 
Share of Land Revenue | IV. ESTABLISHMENT "T | 78,901 9,730 88,631 
collected in the Civil ‘ 
Department is 65,245 | 13,189 68,434 | V. Toors ann PraxT 7 T 2,857 424 8,281 
Total, Publie Works VI. Rerunns op REVENUE .. m 28i e 281 
and Civil Depart- rer | a 
ments, Revenue .. | 6,14,454 | 78,962 | 6,983,416 Total, Direct Charges .. | 2,69,711 24,147 | 2,983,858 
Share of collection charges in the Civil 
Department e v T 28,271 3,322 31,593 
Indirect Charges .. T "S 11,210 1,502 12,712 
Total, Direct and Indirect Charges. | 3,09,192 28,971 | 3,838,163 
Deduet— Old maintenance charges ‘ ^ 
saved to Government * .,, «| 22,097 | 65,905 | 27,402 
i Net total . | 9,87, 095 23,666 |3,10,761 
Balance, net revenue .. .. |3,27,359 55,296 | 3,82,655 
Total Receipts +. | 6,14,454 | — 78,902 | 6,93,416 Grund Toi ,.|16,14,454 | 78,962 |6,93,416 
i i 
e Direct — RB, 
Extensions and Improvements yx i js is T SN , 1,432 
Maintenance and Repairs gy gä e zs m x , .. 1,462 
Establishment a .. oe oe ew .. on ee ue 2,012 
Tools and Plant p e da i T rs T es ge 88 
: Total ,, 4,994 
Indirect  ., E T Ge T T ei T T i 311 
5,305 
No. 4.—Interest Account for and to end of 1922-1923, 
Amount. Amount. 
ES 
BS RB, 
Total interest charges to end of 1921-1922 e 7,57,407 | Net revenue realized to end uf 1921-1922 ex 8,21,369 
Tota) interest charges for the year 1922-1023  ,. 56,442 | Net revenue realized during 1922-1923 ,, I 56,296 
Balance net interest charges .. is - 4,31,194 
Total .. 8,13,849 Total s. | 8,13,849 


BA o A a a: aa 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-23, - MADRAS PRESIDENCY, 


NAGAVvALLI River Systeu—Canal Project. 
No. 5.—Aceount of Indirect Charges for and to end of 1922-1923, 


q «E A A o p" 








Particulars. | Previous. 1922-1923. Total. 
& 

CAPITAL— | RB. RS. RS. 
Capitalization of abatement of land revenue a T 4,840 M 4,840 
Leave and pension allowances — .. vg Na T 87,152 451 37,603 
Audit and accounts es e Ve 92 46 138 

Total .. 41,584 497 42,081 

REVENUE— bedeelege ir rs e os 
Capitalization of abatement of land revenue o >. xs T T 
Leave and pension allowances — .. ve d is 11,045 1,362 12,407 
Audit and accounts e is a e M 165 140 305 

Total .. 11,210 1,502 12,712 
Grand Tota) ,. 52,794 1,999 54,793 





No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 


ME m t a ——M—————————ÜMMMM v ee 
CHARGES AGAINST CLOSED 

















SANCTIONS. CURRENT SANCTIONS. REMARKS. 
Total 
charges to 
. f . Expendi- , date against 
Particulars, mI ture iva Amount of| Unspent old and Gr No. Amount 
Gunsi against Total. to date, |PADotioned balance of | current und dates ot 
e tale ol open canal | estimate. | estimate. |  manetions. estimate. 
aus sanotion. | | | 
a € a a O q AAA Ann tata 
i C, ; ES. ES. R8. RS, R8. | R&. 25 
vu ge T 12,24,720 e 12,24,720 93,956 | 1,05,911 | 11,365 13,18,676 
Establishment  .. 242,924 és 2,42,924 25,667 22,242 | ~~ 3,125 2,68,591 
Tools and plant .. 93,855 sg 93,365 — 186 — 158 — 20 93,219 
Suspense account ,, m T mE. d mt T 
Total ., 15,60,999 Se 15,60,999 | 1,19,187 | 1,27,397 7,910 16,80,486 | 
Zess—Receipts on 1,874 T 1,871 2,022 iiid EE. 8,396 
etel | 1659008 | +. 15,509,625 | 1,17,465| 1,25,876 | 7,910 |  16,77,090 
Indirect Oharges. j 
Capitalized abate- Direct. 
E g 3,273 8,273 1,067 5,053 3,986 4,540 n UE 10th] 1,05,811 
ion : i arc , 
d oon 34,009 de 34,009 | 38,594 2,065 | — 929 37,603 Tudireot, 
Andit and accounts. s | vs D pe M Nm 188 138 Do. 7,018 
Total ..| — 3528 | .. 37,082 | 4,99] 7,718| 2,19 42,081 
(rand Total ..| ` 15,956,907 |  15,0,907 | 1,22,26¢ | 1,985,098] 10,829 |  17,19,171 





A AA UT 
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IRRIGATION BRANCH. PuBLic Works DEPARTMENT. 


MouxivreRu Project—Oanal Project. 
No. 2.—Capital Account for and to end of 1922-1923. 
















































































DIRECT CHARGES. Cost of 
construc. , 
: Expendi- 
Heads of account as now eq 
` Previous. 1922-1923. Total. estimated; closed 
dadin estimate, 
1901-02. 
AM PE : x8, R8. BS. | me 
(1) Head Works— 
A. Preliminary expenses gs .. 57 oe 67 57 57 . 
C. Works Se eg Si SN 54,647 £e 54,517 54,547 .. 64,647 
K. Buildings .. e e js 4,205 T 4,205 6,001 4,205 
P. Maintenance T os .» 9,815 ' os 9,815 9,815 9,815 
Total ,. | 68,624 oe - 68,624 70,420 | 68,624 
(2) Main Canals and Branches — ———— TERN REN see p 
B. Land e D D e 10,011' .. 10,011 10,011 10,011 
D. Regulators T€ ee bs 12,042 Bi 12,042 12,042 12,042 
E. Falls and welrs Be ia fete? $5 a TN T e 
F. River and hill torrent works.. Ge 3,046 ki 8,046 8,046 3,046 
F, (1) Other cross drainage works "x 85,903 jw 85.903 85,902 85,908 
= Pudge V " S : 18,938 D 18,938 18,938 18,938 
5 scapes .. er ee ae es .. e. te ae 
K. Buildings .. Ge E B 4,586 .. 4,586 4,586 4,586 
L. Earthwork .. owe Sé » 1,838,745 vi z 1,883,745 183,746 | 1,83,745 
N. Tanks and reservoirs ed pa 6,359 . "T 6,359 6,859 6,359 
S ee Ma m N um . 2,134 2,734 2,734 
. Maintenance EN S Ed Pi 107 107 107 
Total ,, 3,297,471 bs 98,27,471 9 27,471 3,27,471 
(3) Distributaries— PESADA ——— —— — Ee i E Ei 
C. Works... D x m 23,437 A 23,487 23,487 23,437 
L. Earthwork . ; eg ES "T" 41,198 "X 41,198 41,198 41,198 
O. Miscellaneous is e vs 2,449 KS 2,440 2,449 2,449 
Total ..| eanl n. 67,084 | ^ 67,084 
(5) Special tools and plant — NUEVE MGE MED ETT e Ee Mu 
Provision for unforeseen works,. và ae e, a " ux 
Total, Works ,, 4,63,179 p w 4,683,179 4 4,975 
II. ESTABLISHMENT ,, (s í $e 2s 1,03,806 g Los 806 104265 103 08 
TU. Toons AND PLAMT M vs S 3,713 is 3,718 3,749 3,718 
Grand Total ., 5,70,698 Ge 5,70,698 5 2.9 9 
V. Less— ExcxrPTS ON CAPITAL ACCOUNT GN 1,732 : 1,732 ir ic 
(a) Net Total .. 5,68,966 e: 5,685,066 5,71,247 | 5,68,966 


(a) Ohargeable to “1 43. Minor Works and Navigation — Pravincial."' 


¡ADMINISTRATIVE ÁCCOUNTS FOR THE YEAR 1922-1923. 
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MUNIYERU PnozEcr— Canal Project. 
No. 3.— Revenue Account for and to end of 1922-1923. 


Toran. 





MADRAS PRESIDENCY. 


Toran. 
Receipts, Charges. 
Previous. [1022-1928] Total. Previous, 11922-1928.| Total. 








M M————À——— 2222... 


I. Dësen Recerrrs— 


BS, 








Ha. 





J. EXTENSIONS AND ImMPROVEMENTS— 









































BB. RE. A 
cs | . (1) Head works .. dé .. 2,471 k 2471 ^ 
5. Receipts from l (2) Main canals and branches 3,663 i 3,608 
plantations .. 504 167 67t | (3) Dietributaries is e 914 54 968 
6. Receipts from (4) Drainage and protective works .. ; a 
other canal pro- (5) Special tools and plant.. Se de m 
Va auri | 720% 563 | 6,225 uunc o scies rie 
. Rente of build- Total ..* 7,04 54 
ings ».{ 1180 115 1,245 i Lo zem Lu 
f JI. MAINTENANCE AND REPAIRS— 
11. Miscellaneous .. 4,281 5 4,286 (1) Head works .. $4 «| "51,989 2,279 53,001 
(2) Rain canals and branches |] 70,948 3,678 74,821 
— | m —— dl (3) Distributaries «s IS 19,699 805 20,604 
Gi Du and protective works .. Sa . Se 
5) Special tools and plant.. T D 
"Total, Revenue realized Add Unclassifiabl Së 
SC? Publio. Works - Unclassifiable outlay . . m T 
Depariment ' ks 11,577 850 12,427 Tot. 1 2 
Trrigation Revenue realize ? : € See e GC Bee 
in Civil Department 8,69,265 21,936 |3,91,201 Total, Extensions and Improvements 
. l — ——— | — and Maintenance and Repairs 1,49,077 0,811 | 1,55,888 
Total, Direct Receipts .. |8,80,842 | 22,786 |4,03,628 |1V. EsranriemwzwT i 42,19 | 3,801 | 46,215 
V. TOOLS AND PLANT iie st 1,849 43 1,892 
XI. Inprrect Recerers— VI. RgruNps oF REVENUE .. yä 51 és 51 
Share of Land Revenue Total, Direct Charges .. | 1,92,889 10,655 2,08,044 
collected in the Civil | Share of collection charges in the Civil 
Department ec 2,155 | 60 2,215 Department T T ..] 18,568 1,100 19,068 
~~! ————-|-——-.——— | Indirect Charges .. vs SE 6,009 600 6,902 
“Total, Publio Works and Total, Direct and Indirect Charges ., | 2,1 7,459 12,355 | 2,990,814 
Civil Departments, * Deduct—Old maintenance charges 2,082 366 2,398 
Revenue .. ve [3,82,997 p 22,846 |4,05,843 saved 5o Government. 
} Total, Direct and Indirect charges — .. | 2,15,427 11,989 | 2,27,416 
> Balance, net revenue ep 4] 1,67,570 10,857 |1,78,427 - 
Total, Neoeipts .. | 3,82,997 22,846 | 4,05,943 Grand Total .. | 3,82,997 22,846 | 4,05,848 
i 
* Direct— f RB. 
Extensions and improvements »e e^ T . .. "T I T "T 
Maintenance and repairs ge s . m d d . 9222 
+ Establishment — Déi is : i m .. ve d oe ee co 124 
Tools and plant M is e EA M is es : " . ge 1 
Total .. 347 
Indirect » 19 
Total on 366 
No. 4,-—Interest Account for and to end of 1922-1923, 
‘Amount. Amount 
Bő, Re. 
Total interest charges to end of 1921-1922 ee 5,10,468 | Net revenue realized to end of 1921-1922 e? 1,67,570 
Total interest charges for the year 1922-1998  .. 18,919 | Net revenue realized during 1922-1923: e.f 10,857 
Balance, net interest charges is x 8,600,060 
Total oe § 29,387 Total od 5,29 ,987 





No. 5.— Account of Indirect Charges for and to end of 1922-1928. 
| 


Particulars. 


Previous. 








1922-1923. 





Total.. 








Carivat— ; ; 
Capitalization: of abatement of land revenue .. 15,104 - 15,1^4 
Leave and pension allowances  ,. y ks e: 14,639 P. 14,532 
Audit and accounts .. DN T e - T ES 

Total 29,636 T 29,656 

RevENvE— 

Leave and pension allowances  .. T ee se 6,923 532 6,455 
Audit and accounts e Se D Së 79 68 147 
Total ., 6,002 600 6,002 

Gxand Total ,. 35,638 600 36,238 


LRRIGATION BRANCH. 
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PuBLIO WORKS DEPARTMENT. 


Mun1yezu Prosect—Canal Project. 


No. 6.— Statement comparing Charges to date with Sanctioned Estimates. 


CHARGES AGAINST CLOSED 








| BINPTIQNE: CURRENT BANCTIONS. Tota] REMARKS, 
charges to 
Expendi- | Expendi- date 
Particulars. ture ture Amount | Unspent | against Ad 
against | against; motal Charges | ofsano- | balance old and | G.O. No. SCH 
construc- | open ` to date. tioned of current and date. BS 
Gon cana) estimate. | estimato. |sanotions. estimate .- 
estimate. |sanction. 
gl Direct 
Direct Oharges. BB. BS. RS. BS. RS. Oharges. RB. 
Works e e| 4,523,179 V 4,63,179 va 1,796 1,796 | 4,63,179 
Establishment „e f 103,806 | ., 1,038,806 449 449 | 1,083,806 
Tools and plant 8 3,713 HE 8,718 ee 36 36 3,713 
Suspense account D zm .. e d e vs d 
Total .. | 5,720,698 gie 5,70,698 T 2,281 2,281 | 5,70,698 
Less— Receipts on 
Capital account... 1,732 es 1,732 di ye PA 1,732 
Net Total .. | 5,68,966 2 5,68,966 2,281 2,981 | 5,68,966 
| Mis. 87 L,| 1,796 
8ih March 
1922. 
Indirect Oharges. 
Capitalized abatement 
of land revenue EN 15,104 ae 15,104 bi 28 ei 15,104. 
Leave and pension 
allowances as Lë 14,532 os 14,632 ae es ae 14,532 
Total ,. 29,636 .. 29,636 Gg oa $e 29,636 
Grand Total ..]| 5,98,602 T 5,08,602 F 2,281 2,281 | 5,98,602 
PEDDINAYUDU Tanx or CHINNARAOPALEM— Tank Project. 
No. 2.—Capital Account for and to end of 1922-1928. 
AA A a x 
Drrect CHARGES. Cost of E di 
poa E ue et 
ion as now ju 
Heads of account. estimated gen 
Previous. |1922-1923.| Total. closed in EE 
J. Worrs— BS, R8. | RS. ES. 
(1) Head Works— Í 
B. Land T T ee .. T 8,833 T 8,833 ! 3,833 8,833 
C. Works e Ge : 38,551 Se 38,551 38,551 38,561 
O. Miscellaneous T .. T s 90 gs 90 90 90. 
P. Maintenance ME vs ge " 226 is 226 226 226: 
Total 47,700 m T "47,700 A 700 47,700- 
(2) Main Oanals and Branches— — q PLA AX |— hs redi 
B. Land .. .. ee D ss ee 382 aa 382 382 382 
C. Works — .. is s SS s 1,211 k 1,211 1,211 1,211 
L. Earthwork i » E ; 2,020 2,020 2,020 2.020 
O. Miscellaneous vs T T $e 81 ET 81 81 81 
Total .. 8,694 de: 3,6094 694 
(8) Distributaries-- —— ————— SENS: idet 
B. Land <a "ES m e Ki 106 s 106 106 
C. Works ae a +. OR .. 44 ev 44 44 
L. Earthwork ae se oe ee 775 775 775 
O. Miscellaneous et SN T T ek e ‘ 
Total .. 92b | — .. - 925 925 
(6) Special tools and plant— T +e Ps . 
Provision for unforeseen works ,. E m $^ $4 S Sie 
Total, Works +. | 52,319 52,219 | 52,319 
IL ESTABLISHMENT .. s 2 Se i 9,779 9,779 9.779 
MI, Toons AND PLANT Mr M e Ee i GC W 
(a) Grand Total .. | 62,098 on 62,098 | 62,098. 
i 


(a) Chargenble to ** 43. Minor Works and Mav 
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ADMINISTRATIVE ÁCOOUNTS FOR THE YEAR 1922-23. MADRAS PRESIDENCY. 


Peppinayupu TANK or CniNNARAOPALEM-— Tank Project. 
No, 3.—Revenue Account for and to end of 1922-1923. 





















































| Toran. Toran. 
| Previous. 1922-1928. Total. Previous. 1922-1923] Total. 
Cy 
I. Dreect Receterse— RS. | ES, ; R8. RE ~ ? 
i . BB, R8, 
i I. EXTENSIONS AND IMPROYEMENTS— 
5. Receipts from planta- 
tions a 1,166 2,302 3,468 | (1) Head works .. SN eg is 
6. Receipts from other Soe nee " 
cana] produce ES 6,747 d 6,747 EE Hu JAS Y 116 
. d 3) Distributari Ka Ss e 
8. Navigation receipts. is R | (3) EE , ds - 
4) Drain i ko 
9. Rents of buildings .. (4) Drainage and proteotive works 188 " 188 
mcis o (5) Special tools and piant.. ea en d s 
T ET 
11. Miscellaneous us 909 EN 909 | x is Se 304 
í - IT. MAINTENANCE AND Reparrs— IS GN 
Receipts for which es 
classification is not 1) Head works .. E 
obtainable m ; së v li Í áj NS dll 138 
| (2) Main canals and branches T 1,064 - 1,064 
3) Distributaries s Sp 
Total revenue realized (3) i 258 258 
in tha Publio Works - $ (4) Drainage and protective works .. . 
Department di 8,822 2,802 11,124 | 2 
ats (5) Special tools and plant.. és 
4drrigation revenue resl- = 
ized in Civil Department. 4,214 atg 4,758 | Add—Unclassifiable outlay .. , . 
RE KEE TN Total ., 1,202 258 1,460 
"Total, Direct Receipts .. 13,086 2,846 | 15,882 f Total, Extensions and Improvements MED zd 
| and Maintenance and Hepairs .. 1,506 258 1,764 
j IV. ESTABLISHMENT «s T 934 144 1,078 
Total, Public Works , 
and Civil Depart- | V. Toozs AND PLANT T 2 2 
ments, Reyenue .. 13,036 2,846; 15,882 . 
| VI. Rerunps or REVENUE .. .. 94 94 
| Total, Direet Charges .. 2,534 404 2,938 
Share of collection charges in the Civil 210 27 287 
Department. 
Indirect charges eg T T 130 22 152 
ET —ÓMMM WEE 
Total, Direct and Indirect Charges .. 2,874 453 3,327 
| | | Balance, Net revenue Sa - 10,162 2,893 12,665 
lota], Heoeipts .. | 18,088 | 2,846 | 15,882 Grand Total .. 13,036 2,846 15,882 





-— 


No. 4.—Interest Account for and to end of 1922-1923. 

















Amount. | Amount. 
"27,007 | Not lized to end of 1921-1929 102 

: -192 Se 27,83 eb revenue realized to end of 1921- Gi S 
d erh charges for dhe yoor 1939-1008 a 2008 | Not revenue realized during 1922-1023 —— ` 2,393 
MONT SOR Balance, net interest charges E SS 17,347 
Total ..| 929,902 Total .. 29,902 


eg, A 





No. 5.—Account of Indirect Charges for and to end of 1922-1923, 

















uM x uA UM co CCS CDI a DOM NM M CEN E LECCE 
Particulars. | Previous. 1922-1923. | Total. 
gg Mn nÀ lOO 070 
CAPITAL— ES: od R8. us 
Capitalization of abatement of land reyenue.. T ve aes T m 
Leave and pension allowances a ee .. IT , Ss , 
Fotal | 1,397 . 1,397 
RETENUE — — —— | NR =n 
eave and pension allowances - "Y Kë .. 130 2 169 
Audit and accounts TA Ns eg is e? T 
Total .. 130 22 152 
Grand Total .. 1,527 22 1,543 
] : 
AS E S CS — E 


39 
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XXE RIGATION BRANCH. PUBLIC Works DEPARTMENT. 


PEDDINAYUDU Tank OF CHINNARAOPALEM— Tank Project. 


No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 


CHARGES AGAINST CLOSED 





moria: CURRENT SANCTIONA. | REMARKS. 
Total e OE 
i : barges to 
Expendi- |Expendi- da ai 
Particulars. ture ture Amount Unspent tt i à G.O. | Amount 
against | against Total Charges | of SANG- balance eer Ob Na md of 
censtruc- | open ` [to date, | tioned ot sanctions date stimate 
tion canal estimate. estimate. f vtm iis 


estimate. (sanction. 





Direct Oharyes. 
Works ,. T 
Establishment  .. Ss - 
"Tools and plant .. ee T .. >. ds 
Suspense account Kë i» ys es ne ge 
Total  ,. 62,098 25 62,098 ^ e 62,098 

Lese— Receipts on d rd 

Account T 





Net Total .. 62,098 ore 62,098 





Indirect Oharges. 








| C 
fries B 
I - Eé 
~I 
| © 
| on 
ecco ba 
1 -J CO 
-1] ki 
| 
| 
| 
c 
| * ON E 
zl EU 
-J Fa 
| eo tO 





Capital abatement of land | ; 
revenue 28 T 28 E 28 
Leave and pension allow- 
ances .. ar 21 1,369 ve 1,369 e 1,369 
Total ., 1,897 ag 1,397 i à 1,397 
Grand Total ., 63,496 = 63,495 63,495 





JANGAMESHWARAPURAM 'Tawxk—-Z7ank Project. 


No. 2.—Capital Account for and to end of 1922-1923, 













































































Direct CHARGES. mb 
UI nne PUER S E en as now Expo A 
Heads of account. ( Aor uei against 
Previous. (1922-1923.| Total. estimate elosed 
closed on 316t estimate. 
March AS PP ee MNA 
J. Wonk8— RS. ES. AB. ES. 
(1) Head Works— 

B. Land... is T SR És 13,487 is 18,467 18,487 13,487 
C. Works - 2 x 2 10,899 . 10 ¡999 10, 899 10, ,899 

K. Buildings vá wi Se a - T 
L. Earthwork cu SS ES v 6,959 Si e ,959 6, 969 6, 959 
O. Miscellaneous ., geg id a 72 ii 72 72 72 
Total .. 31,417 Ja 31,417 31,417 31,417 

(3) Distributaries — n 
B. Land.. is ds m ae 696 xs 695 695 695 
C. Works te a. e e ep 7,500 e 7; 500 d 7,500 7, 500 
L. Earthwork .. .. on es 12,704 SC 12 Kat? 12, 704 12 3104 
O. Miscellaneous .. is dd V ne 248 ER 248 248 248 
Total .. 21,147 M 21,147 21,147 21,147 
Provision for unforeseen works .. x i i 
Total, Works ..| 52,564 q 52,564 59,564 | 52564 
11. EsTtTABLISHMENT is eg M qe 3,689 "m 8 "689 | 8,689 8,689 
TLL. loors AND PLANT ia He 24 E 2 e 
Grand Total .. 61,253 ER 61,253 51,253 1, 

À Lea RECEIPTS ON CAPITAL ACCOUNT s "n 25 s ° GC is ES 
(a) Net Total .. | 61,253 61,253 | 61,262 61,258 


——————— — ——— — (€ EE 


(e) Chargeable to ** 43, Minor Works and Navigalion— P rovinciai." 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-19923. ‘MADRAS PRESIDENCY. 


J ANGAMESHWARAPURAM Tanx—- Tank Project. 


No. 3.—Revenue Account for and to end of 1922-1923. 






























































Torat. Toran. 
Receipts. , | Charges. . 
Previous. 11922-1923, | Total. Previous. |1922-1923. EE nus es aed Total. 
I. Digger Recesets— | RE. Ra, RS. 28, =i 
I. Extensions AND IMPROVEMENTS— 
5. Receipts from Pian 
tations 2 T 2 (1) Head works .. T 175 197 
(2) Main canals and branches T 26 26 
6. Receipts from other (3) Distributaries $^ 549 549 
canal produce .. 1,070 , V 1,070 (4) Drainage and protective works m - s 
I (5) Special tools and plant : oe 
11. Miscellaneous X WK Vs <a ner AA AA 
¡;]-  _—_ - | Total .. 750 2 s tee 
'l'otal, Revenue realized in Il. MarwrENANGE AND REPAIRS— SEN 
. Publie Works Depart- l , 
ment an oe ae 1,072 on 1,072 (1) Head works ee we 891 891 
| | (2) Main canals and branches T 334 456 334 
Irrigation revenue realized || | (3) Distributarios e 2,186 es 2,642 
in Civil Department .. | 21,205 1,222 | 12,427 (4) Drainage and protective works .. 467 467 
EE GEH ate (5) Special tools and plant "E sa ; s 
Total, Direct Receipts ..| 12,277 1,222 13,499 Add—Unelassitiable outlay iN i 
AI, IwprigzcT Recerets— Total .. 3,878 456 . 4,334 
Share of land revenue Total Extensions and Improvements 
collected in the Civil and Maintenanee and Kepairs pa 4,628 458 5,086 
Department .. oe , ew .. DÉI 
— M Weem ers | IV. ESTABLISAMENT kis $a 1,756 256 2,011 
Total, Public Works and V. Toons AND PLANT = Wa — 18 3 — 15 
Civil EE 
Bevenne do : 12,277 1,222 13,499 | VI. Rerunps op REVENUE +. T is E 
Total, Direct Charges .. 6,365 717 7,082 
Share of collection charges in the Civil 
i Department T ae T 558 61 612 
: Indirect charges. .. Es n 260 41 | 291 
Total, Direot and Indirect Charges .. 7,173 819 7,992 
Balance, Net revenue a CM 5,104 403 5,507 
Total, Receipts +. | 12,277 | '1,222 | 13,499 Grand Total .,| 12,277 1,222 | 13,499 


A A A Mee pU EE A ee A rc cp Ie 





No. 4.—Interest Account for and to end of 1922-1923. 








A mount. Amount, 
ES. RE, 
i ,991-1922 m 39.043 | Net revenue realized to end of 1921-1922 ^ 5,104 
Total int a ae B p pes ez 1928 v 2,088 Net revenue realized during 1922-1923 i 403 
ard Be d Së Balance, net interest charges "T e 35,574 
Total .. 41,081 Total .. | 41,081 


No. 5.—Account of Indirect Charges for and to end of 1922-1923. 


Previous. 1922-1923. | Total. 




















Particulars. 
E * Bs. RS. p 

“Capitalization of abatement of land revenue . T .. 2 im var 
Leave and pension allowances ... KÉ .. ae ae ERE A RETE e a IE NS, 

Total .. 10,£11 T 10,411 

REVENUE— 247 36 283 

Leave and pension allowances és oe eg es e A 5 e 
Audi; and accounts a. .. SS iid E Kë zs E MPH RP POE ERROR 9 

Total WR 260 41 291 

Grand Total .. 10,661 4l | 10,702 


IIA E 
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IRRIGATION BRANCH. Pustic Works DEPARTMENT. 


JANGAMESHWARAPURAM 'TANK— Tank Project—cont. 
No. 6.— Statement comparing Charges to date with Sanctioned Estimates. 


CHARGES AGAINST CLOSED 








DEENS CURRENT Sanctions. Total REMARKS. 
posee ee ELI charges to 
Expendi-|Expendi- date 
Particulars. ture ture Amount | Unspent against | Go la 
against | against Tota], |Charges| of sanc- balance old and | xo a, d mount 
construe-| open to date. | tioned of current d. em ot 
tion | canal estimate. | estimate. |sanctions.| 99319. jestimate. . 


estimate. Jsanotion. 


Oe DC DC EC MM CC CC 1 (1 ———'—— o EE 



































Direct Oharges Rs. BS. 88. KS. 
Works e. .. ws 50,980 1,584 52,564 .. .. ee 02,564 
Establishment  ,. de 8,352 337 8,689 Se ge - 8,689 
Tools and plant .. es i3 vs - vi M : 
Suspense account.. T £a kg ix T - de 

Total ., | 59,332 1,921 | 61,253 sa i . RS 61,253 
Less—Receipts on Capital as m Se Vs Ve | : 
account, —— ——— | [MÀ e |. 
Net Total .. | 59,532 1,921 | 61,253 T m 45 61,253 
Indirect Charges. | ` 
Capitalized abatement off 9,194 s 9,194 E - 24 9,194 
land revenue. 
Leave and pension allow- 1,170 47 1,217 s T se 1,217 
ances. — OO | | | jl 
Total 10,364 47 | 10,411 e = | E 10,411 
Grand 'f'otal 69,696 1,968 | 71,664 is k EE: s 71,664 
aC AA a E RE EE EE EE 


«oem, mà ne eee, 


ATYAKURU Tang— Tank Project. 
No. 2.— Capital Account for and to end of 1922-1923. 



























































DIRECT CHARGES, Cost of con-| - 
struction 
a8 now " 
estimated | Fxpendi- 
Heads of account, (construo- ture 
on against 
Previous. 1922-1923, Total. estimate closed 
closed on | Stimate. 
Ziler August 
1907). 
f. Worxs— ES. a. 
(1) Head Works— S RS. B8. 
B. Land .. $a - me Lt 9,024 š 9,024 9,024 | 
5 ` 9,024 
C. Works si sa <n és 36,966 " 36.966 , NK 
K. Buildings ..  ..  ..  ., x Hl 36,966 36,986 
L. Earthwork .. Se ss KS 85,535 S 25.535 E gi 
O. Miscellaneous R del e 15 is j 75 To 801509 
P. Maintenance we - 66 A 66 66 66 
Total .. 81,666 s Je en eiiis 
(2) Main Canals and Brancles— ieu OO Ld $1,666 $1,666 81,666 
A. Preliminary expenses ex ge ; A ER A IN S 
B. Land . i D : SE l n e ve ae 
E. Falls and weirs ae . N ái Es .. 
F. (1) Other cross drainage works M ! m ` et? vs 
G. Bridges bc si SCH à _ m : e 
K. Buildings .. wg : e e . si 
L. Earthwork .. bs : * . - g . m 
O. Miscellaneous . ae PN » i ds . Ss 
P. Maintenance m S ER .. Al i : SN Sp 
Total .. e E m | ón ti i 
(3) Distributaries— — Mnà d x 
B. Land . ee m ee Ss 493 en e wendeg 
C. Works Se à .. a 3,282 ; 2 Ges s bs 
, 3,282 3.282 
L. Earthwork .. ; Sai , 5,512 s 8519 Saz 
O. Miscellaneous à ds in 249 os '249 E db 5,512 
P. Maintenance. . T Sa eg M 249 
Total * s "Vu sd SN 9,536 9,536 9,536 
Provision for unforeseen works t: T me P. SUN SEI ese mes ———— — 
Total, Works .. 91,202 | — .. | guzoal  ; Su 
II. EsrABLISHMENT .. T a se 8 18,749 < per i eb 91,302 
Jil. Toors AND PLANT ge M DER UM N i i , 18,7a2v 
(a) Grand Total ,, 1,09,951 Se 1,09,951 1,09,951 1.09,961- 





———— MM — 


(e) Chargeable to ** 43, Minor Works and Navigation—Provincial,”’ 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-23. HADRAS PRESIDENCY. 


ATMAKURU lawx— Tank Project—cont. 


No. 9.—Hevenue Account for and to end of 1922-1993. 














ET n —M MM M —— 
TOTAL. Tutar 
Receipts. : Cbarges. Se 
Previous. 122-1929. Total. 4 Previous. [1922-1923 | Total 
« na D ech 








I, Direct RECEIPTS— RB. RB. | ES. 
























































ES. : : 
I. EXTENSIONS AND [MPROVEMENTS-— B | B 
8. Sale of water vs T a Ne | 
]) Head works .. e a 
4. Water-supply of (1) 766 766 
towns  .. .. .. ii (2) Main canals and branches " SE " 
5. Receipts from planta- (3) Distributaries E 136 ET 
tions B T. .. ga Ex (4) pon and protective works ., y D 
i 6) Svecial tools and 
6. Receipts from other Á DOMI d TS 
canal produce ., 1 - 1 Se A ENS 
: Total .. 
8. Navigation receipts. e a M Vote Pac ot 902 
lI. MAINTENANCE R — 
9. Rents of buildings .. s ae ee " eT 
30; Xs (1) Head works .. T en 2,863 1,234 4,097 
(2) Main eanals and branches Se d 
11. Miscellaneous b ve 6 T 
(3) Distributarios T 1,492 T 1,492 
(4) Drainage and proteetivo works . E Gs 2 
Total, Revenue realized | ———— |. ——— — |-—————— (5) Special tools and plant " "-— wi Sé 
in the Publio Works Add—Unolassifiable outlay ES B me 
Department i 6 is 6 ol lee s 
Total .. 55 
Irrigation Revenue re- EE od Lae Sie 
alized in Civil Depart- 
nent T a 23,967 79 24,046 Total, Extensions and Improvements 
and Maintenance and Repairs .. 5,257 1,234 6,491 
f f = AAA ————f iV. EsrABLISHMENT ES - 1,497 689 2,186 
‘Total, Direct Receipts .. 23,973 79 24,052 
| mE V. Toots anp PLANT ax en 1 8 9 
XII. Ispirgcr Rxomier8— Vi. Rerunps or REVENUE .. ee i T 
Share of Land Revenue 
D ba the Civil Total, Direct Charges .. 6,576 1,931 8,686 
Share of collection charges in the Civil 
Department e e. di 1,197 4 1,201 
Total, Pablic Works and | 
Civil Departments, |-————— |—————|———-—— | [ndireot charges... di Ke 215 108 823 
Revenue .. ep 23,978 79 24,052 
Total, Direot and Indirect Charges .. 8,167 2,043 10,210 
Balance, net revenue iis .. 15,806 | — 1,964 13,842 
Grand Total .. 23,973 79 24,052 Grand Total .. 23,978 79 24,052 
No. 4—Interest Account for and to end of 1922-23. | 
Amount, Amount, 
ES. ; . RS. 
Total interest charges to end of 1921-1922 ee 66,772 ! Net revenue realized to end of 1921-1922 e 15,806 
Total interest charges for the oe 1922-1923  .. 3,056 | Net revenue realized during 1922-1923 in — 1,964 
Balance, net revenue .. Se n - Balance, net interest charges. .. ee T 56,586 
Total .. 70,428 Total ,, 70,428 





No. 5.—Account of Indirect Charges for and to end of 1922-1928. 


m A A ern 


Partioulars. Previous. 1922-1923. | Totai. 


cry aaa rn 




















JAPITAL— RB. BS. RB. 
Capitalization of abatement of land revenue ve T T 10,802 ve 10,802 
Leave and pension allowances T ec m ae $ 2,626 SA 2,628 

Total .. 13,128 Sé 13,428 

REVENUE— A A IA 
Leave and pension allowances T ee T oe es 211 96 307 
Audit and accounts .. T ee y ps .. T 4 12 16 

Total ,. 216 108 323 
Grand Total .. 13,643 108 13,761 


40 
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FRRIGAYION BRANCH. PuBLIC Works DEPARTMENT. 
ATMAKURU 'lawk— Tank Project —cont. 


No. 6.— Statement comparing Charges to date with Sanctioned Estimates. 
ee 





CHARGES AGAINST CLOSED CURRENT SANCTIONS. REMARKS, 
SANCTIONS. 
Total 
E E charges 
Expendi- |Expendi- o 
Particulars. ture ture Amount | Unspent [date against GEO. | Amount 
again gt against Total Charges of balance old and No. and of 
eonstruc- open : to date. | sanctioned of current date. E N 


tion. canal estimate, ! estimate. | sanctions. 
estimate. [sanetion. e EA DEE 














Direct Charges. RS. 
Works ... ...| 91,202 of 
Establishment ...| 18, 749 sme 
Tools and plant... Pss A di S 
Suspense account. "e € See Gu ge ds ims 
Total .../1,09,951 1,09,951 sas T 1,09,951 
Less—Receipts on 
Capital Account. sat T vs . p ai re 
Net Total... [1,09,951 | 1,009,951 | . M .. [109,951 


— ee | er im ———— ee | ee m 
ee c — HR PÍÁ— 


Indtrect Charges. 


Capitalized abate- 
ment of land 
revenue ... | 10,802 she 10,802 


Leave and pension 


St? 

00 

Iit. 4 
HC 
et 
fl CO 
Do "m 
‘AT AD m 
VS CH 
Co BO 





allowances... 2,626 | s 2,626 >. ns . 2,626 
Total ... 13,498 | .. 13,428 pss TEE uM 13,498 


D " 10,802 
Grand Total +++ [128,879 | . [1,228,979 | ... D ... 11,283,379 








DowpaAPAD Tanx— Tank Project. 
No. 2.—Capital Account for and to end of 1922-1923, 





LL Pintor Guarana. CHARGES. Cost of con- 
struction as | Expendi-- 
now estimated ture 
(construction | against 
Previous. 11922-1928. Total. estimate closed 
closed on 31st! estimate. 
March 1903). 


Heads of account. 








Y, WoREKs— : RS. Ra. RS. RS. 















































(1) Head Werks— 
B. Land aa Pi 3 A ‘a 22,423 E 22,423 22,423 22,423 
C. Works ee ef ee en 28,821 LEE 28,821 98,821 28,821 
L. Earthwork . à x à 38,820 ae 38,320 38,320 38,320 
P. Maintenance F S vi 3 10 ES 10 10 10 
Total ..| 89,574 89,574 89,574 89,074 - 
(3) Distributaries — —_|—_—__- | ————— ————————j——— : 
B. Land KW ae a, ee . 9 838 * . 838 838 838 
C. Works D e sr Sa CR D 5,456 ee 5,466 5,456 5,156 
L. Earthwork .. Vs a EM "9 9,860 icu 9,860 9,860 9,860 
O. Miscellaneons ET Ze Sé ES 190 oa 120 120 120 
Total ,. 16,274 ide 16,274 16,274 16,274 
Total, Works .., 1,05,848 i 1,05,848 1,05,848 | 1,05,848 
II. EsvinrisgwEWNT "n Se vie A 18,945 a 18,946 18,945 18,945 
DE, Toons AND PLANT És Se am zs ds 2 s ane : 
Grand Total ..|  1,24,793 $ 1,24,793 1,24,793 | 1,24,798 
V., Loess—REORIPTS ON CAPITAL ÁCCOUNT A sts 7 es 7 7 7 
(a) Net Total ..|  1,24,786 is 1,24,786 1,24,786 | 1,24,786 





(a) Chargeable to ** 43. Minor Works and Navigation —Provinoial."' 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-23. MADRAS PRESIDENCY. 


DoxpaPAD Taxk— Tank Project—cont. 


No. 3.— Revenue Account for and to end of 1922-1928. 













































































S Torar. TOTAL, 
Beceipts. . : Charges. 
Previous. 1922-1923. Total. ' Previous. |1922-1923,| Total. 
| : 
— — — 
I. Dinrcr Recriprs— RS. RS. RS. I. EXTENSIONS AND ÍIMPROVEMENTS— BE. RS. RS, 
5. Receipts from plan- (1) Head works .. T 73 e 78 
tations 166 E 165 (2) Main canals and branches M T sa e 
6. Receipts from other (3) Distributaries . Si 268 24 292 
canal produce  .. 631 SN 631. (4) Drainage and produotive works ,. i eg i 
11. Miscellaneous EN 230 .. 230 (5) Special tools and plant de $ ei SS 
Total, Revenue realized iu Total .. 841 24 865 
Public Works Dopart- Il. MAINTENANCE AND REPAIRS— — j 
ment 1,026 En 1,026 | (1) Head works .. | 6,808 25 6,803 
Irrigation Revenue realized (2) Main eanals and branohes " 144 i» 144 
in Civil Department .. 16,388 497 16,885 (3) Distributaries .. 3,605 i 9,605 
i , —— —|— ———— 4 (4) Drainage and produotive works , oe ge es 
Total, Direct Receipts ..| 17,414 497 17,911 (5) Special tools and plant ee es .. 
Add—U nelassifiable outlay js +: e 
ili. INpi:mzcT Recrsers— ———IF———- — 
Share of Land Revenue Total .. | 10,662 ài 10,552 
collected in the Civil Total, Extensions and Improve- |— -———|—————|—-— 
Department Pa 68 3 71 ments and Maintenance and 
— IMMM —— Repairs... 34 ..| 10,893 24 10,917 
Total, Public Works and IV. ESTABLISHMENT af EN 9,994 18 9,947 
Civil. Departments, V. Toons AND PLANT Ga T 28 2s 28 > 
Revenue .. d 17,482 500 17,982 | VI. Reronps or REVENUE .. - oe .. . 
Total, Direct Charges ..| 14,255 37 14,292 
Share of collection charges in the Civil i 
Department ta a Ss 822 25 847 
Indirect charges — .. e PA 467 2 459 
TT E ae Total, Direct and Indirect Charges .. | 15,544 64 | 15,608 
Total, Receipts ..| 17,482 £00 17,982 | Balance, net revenue m vx 1,028 436 2,974 
Grand Total ,. 17,482 500 17,982 
No. 4.—Interest Account for and to end of 1922-1928. 
A nin il ML LL. 
Amount. Amount. 
RB. m BS. 
to end of 1921-1922 2 1,28,679 | Net revenue realized to end of 1921-1922 di 1,938 
TS e ms for tho year 1922-23 E 4,149 Net ravenue realized during 1922-1923 .. T 436 
Balanco, net revenue .. ; Sé ^ Balance, net interest charges .. ja e 1,30,454 
Total .. 1,932,828 Total .. T 1,32,828 


O e MÀ 





No. 5.—Account of Indirect Charges for and to end of 1922-1928. 


























CHE MED E EE EE c MM NLIS EMEN ETHER 
AE ees 
Particulars. Previous. 1922-1923. | Total. | 
"Te 
CAPITAL— ES. ES. | R8, 
Capitalization of abatement of land revenue . .. T E. GES a SS 
Leave and pension allowances ba de .. T a í 
Total .. 15,218 : 16,218 
REYENUE— AA SSS 
Leave and pension allowances T iic se - fuc 2 46 6 
Audit and accounts " .. e e vs H 
Total .. 467 2 469 
Grand Total .. 15,685 2 15,687 


A a eS eT — 
Nee nn 


IRRIGATION BRANCH. 


Partioulars. 


—— 


Direct charges. 
Works .. T 
Establishment 
Tools and plant .. 
Suspense account ,. 

Total .. 
Less—Roceipts on 
capital account .. 
Net Total .. 

Indirect charges. 
Capitalized abate- 
ment of land 
yevonue S 
Leave and pension 

allowances 
Total œ. 
Grand Total 


aM 
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PubLic Works DEPARTMENT, 


Dosnaran Tank—Tank Project—cont. 











q AA AA MM a MR m 


No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 





CHARGES AGAINST CLOSED SANCTIONS. CURRENT SANCTIONS. | 
einn 
E di- charges to 
Expenditure SC Amount | Unspent | dute against 
against against Total. Charges! ofsanc- | balance old and 
construction open canal to date. | tioned of eurrent 
estimate. colore estimate. | estimate. sanctions, 
28. R8. ES. ES. 
96,521 9,327 1,05,848 s4 is 1,056,848 
17,017 | 1,928 18,945 y n 18,945 
1,13,538 | 11,255 1,24,793 E x > 1 m 793 
1 " 1 xs = 7 
1,138,531 11,256 1,241,786 e 8 EE 1,294,786 
12,062 504 12,566 : 2 2s 12,565 
2,382 270 2,652 Ei KS 2,652 
14,444 774 15,218 m x: : 15.318 
197,976 | 12,029" 14690 |. |. FF T4600 
3 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-28. MADRAS PRESIDENCY. 


Bmavanas: Tank Projecr— Tank Project. 
, No. 2.— Capital Account for and to end of 1922-1923, 


















































Ee Cost of Expendi- 
Heads of account. . i n ierat 
Previous. 1922-1928. Total, as now closed 
estimated. | estimate. 
J. Wé ons Hs. Ra. Rs. 
(1) Head Works— 
A. Preliminary expenses ds 1,188 sis 1,188 1,200 jas 
B. Land Us Qe Ge 8,507 Pis 8,507 8,613 vam 
O. Works e, ETE 2,090 "aa 2,556 15 720 eee 
E. Falls and Weirs ate Pu 14,059 ben 14,059 i iux 
L. Earthwork  ... iis A 1,16,658 Pus 1,16,658 | 85,250 en 
O. Miscellaneous See is 124 124 270 es 
Total ... 1,43,092 1,43,092 |1,11,053 
(2) Main Canals and Branches— _— —. | —— mon | — 
A. Preliminary ia Së 17 ins 17 196 ve 
B. Land T ios iun 4,159 See 4,159 4,211 ei 
C. Works s ME 14,439 E 14,489 | 15,970 | | ... 
D. Regulators  ... s D$ geg ... — - 
F. Rivers and Hill Torrente T E SH Së ES 
F. (1) Other cross E en ien pus iss WR 
G. Bridges ies Sars i Geh sd ds 
K. Buildings ak 28s Lë 5 ite e Ge "RC iis 
L. Earthwork  ... ie SS 29,493 a 29,493 | 24,720 ias 
O. Miscellaneous . ras M 308 wat 803 910 T 
P. Maintenance ... ET -— 152 ni 159 A BS 
Total... 48,563 Ren 48,568 | 45,947 iss 
(3) Distributaries— —— — — _  _—_ | — | > M 
B. Land "m ene ees o>} eon 198 tte eet 
Q. Works bee $us "m ge "e SEN ss T 
T, Earthwork SN is s vs dus vus Së 
O. Miscellaneous Ge - bos ids sais e t 
P, Maintenance s Sen is T ven . is 
Total s 
(D) Special tools and plant-— — 9,221 vis — 9,221 sais EH 
Provision for unforeseen works ion m Vis A 
Total Works ...| 1,82,494 ES 1,82,434 |1,956,400 “es 
D. EsrABLISHMENT ... is s 41,653 ice 41,563 | 90,582 in 
Fil. Toons AND PLANT... Mus 20,660 e 25,660 | 15,307 id 
2,49,747 eg 249,747 (2,02,289 |... 
V. less receipts on capital account ... 297 i 297 se. e 
(a) Grand Total ...| 2,49,459 NT 24,950 |2,02,289 Keck 
Chargeable to 35. Protective works—| 2,49,581 2,94,581 


Irrigation. 
Chargeable to 55-A. Irrigation works—| — 131 TS — 131 


2. Unproductive. 


MAMMA ALLEM amp ases 











wees | AR gg 


249,450 " 2 49,450 





pi Noie.-— Ehe Gorerament have ordered that the excess may be explained in the report on the closure of the consírnuo- 


tion estimate of the project. 
41 


162 
IRRIGATION BRANCE. | Pusiic Works DEPARTMENT. 


Buavanast Tank Prosecr— Tank Project—cont. 


No. 3.—Revenue Account for and to end of 1922-1923. 





























Torat. | Toran. 
EE Previous, |1922-1923.| Total, E | Previous. 1922-1993, | Tota], 
i 
EE A EOM LM Maa EN NC CAD MC D 
L e ics ad = J, ExrENerONS AND IMPROVEMENTS — zi d ik 
sanete 7 KR g (1) Head works... a feq. 2 él 
11, VE s y E " (2) Main canals and branches - at 185 185 
Il Distributaries =, en 93 197 290 
More dae card Deu nA s S E 
e revenue realized Á 8 Total .. 138 408 536 | 
in Civil Department: ia "Hos Nod mS. did JI. MAINTENANCE AND REPAIRS— KE Nose 
Total, Direct Receipts ..| 4,979; 2,062 "ol (1) Head works .. d d Sch d SE 
IL Isprrecr Recerers— (2) Main canals and branehes T 2,495 1,248 $,743 
etel dete "Givi (3) Distributaries ae i 419 1,770 2,189 
Est ` e E E EE (4) Drainage and protective works .. 1,809 ye 1,309 
` (5) Speoial tools and plant $i e . - 
Total, Publio Works and Add— Unclassifiable outlay e T - gs 
See Re 4,979 2,002 7,041 Total .. MET EC MES 
Total, Extensions and Improvements MS E 
and Maintenance and Repairs T 5,846 3,421 8,767 
IV. ESTABLISHMENT S T 3,244 1,909 5,158 
V. Toons AND PrawT vs - 3 21 24 
VÍ. REsuNps or REVENUE .. is ss ix T 
Deduct—Reooveries Expenditure Le be 100 100 
Total, Direct Charges .. ^ 8,093. ^ 8251 18,846 
Share of collection eharges in the Civi] | 
Department T T Së 249 103 352 
Indirect charges ., - T 484 801 185 
Total, Direot and Indireob Charges ,, ^ 9,28 ^ P656 14,981 ` 
Balance, net revenue ,. | —4,8947 |— 3,593 | — 7,940 
Total, Receipts ., 4979 2062. 7041 Grand Total ,, ^ AI ^ 9,000 | 7,041 





No. 4.—Interest Account for and to end of 1922-1923. 
IG CL AAA 








Amount, Amount, 
R8. BS, 
Tobal interest charges to end of 1921- 59,993 | Net revenue realized to end of 1921- — 4,347 
1922, 1922, 

Total interest charges for the year 9,819 | Net revenue realized during 1922-1923, ` — 3,693 
1922-1928. , 

Balanee net interest charges .. SN ) 17,152 

Total ,. | 69,812 Total .. 69,812 
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ADMINISTRATIVE ÁOCOUNTS FOR TEE YEAR 1322-23, MADRAS PRESIDENCY. 


BHAVANASI Tank Prosecr— Tank Project— cont. 


No. 5.~-Account of Indirect Charges for and to end of 1922-1923. 





CAPITAL-— RS, | R8. RB. 

















Capitalization of abatement of land revenue de js 5,027 5,027 
Leave and pension allowances — ,. T we $i 5,831 Ki 5,831 
Audit and accounte . i ' 
4 Total ,. E 
NN NE EE AM CE 10,858 
erue alta of abatement of land revenue ; E us 
eave and pension allowances .. e M T 454 B l B 
Audit and accounts i a T T x 30 p "e 
Total .. 484 301 NT 786 
Grand Total .. 11,342 301 | 11,843 


No. 6.— Statement comparing Charges to aate with Sanctioned Estimates. 







































































A aa CU eee 


Grand Tota) .. Vs 2,060,808 2,09,000 | -- 51,808 2,160,308 


mn 


E CURRENT SANCTIONS. Total REMARES. 
charges 
: Expendi- | Expendi- : to date 
Particulars. ture ture | Amount of | Unspent against PEEP 
against against Total Charges to BANC- balance old and GO. No. and m E^ 
eonstruo- open : date. tioned of current date, estia i 
tion canal estimate. | estimate. | sanctions. 1mate. 
estimate. | sanction. 
A a Án 
Direct Charges. R8, RS. R8, RB. R8, 
"Works .. a " " y 1,82,434 1,56,400 | — 26,034 1,82 434 
Establishment .. i d 41,053 30,582 | — 11,071 41,658 | 867 L, 26th Aug. 
1916. 
Tools and plant .. is ix is 25,660 15,307 | — 10,353 25,060 | Direct .. ve | 1,566,400 
Suspense account .. T ne vs d MET I T Indirect e| 6,711 
Total .. .. E 2,49,747 2,02,289 | — 47,458 2,49,747 
—— M wmd pna e ops m —À —— | e uÀ—À ——Ó ee —M c ec | ma Re P 
Less —Roceipts on ET : id 297 . — 297 297 
Capital account. ' o 
Net Total .. e , 2,49,£50 2,02,289 | — 47,161 2,49,450 
Indirect Oharges. 
‘Capitalized abate- i zs T 5,027 2,430 | — 2,597 5,027 
ment of land ` 
revenue, 
Leavy er) pension 5,831 4,281 keng 1,550 5,831 
allowances. 
Audit and accounts. as - as . ' 
Total .. Se y 10,858 6,711 | — 4,147 10,858 
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¿RRIGATION BRANCH. | PUBLIC WORKS DEPARTMENT. 


Moran Prosecr— Canat Project. 


No. 2.—Capital Account for and to end of 1922-1928. 


ENER AAA 
DIRECT CHARGES. Cost of Expendi- j 





construc- ture 
Heads of account. tion against 
Previous. 1920-1921. Total. as now closed 


estimated. | estimate. 

















I. Worxs— Rs. Es. Rs. Rs. 
(1) Head Works— 
A. Preliminary expenses jns 13,472 ois 13,472 18,548,  ... 
B. Land xs Gen dee 88,111 Dis 88,111 89,193 E 
C. Works viis sos - 44,084 T 44,034 44,035 T 
K. Buildings 2. 5 4| 21,808 | .. 21,808 | 21,661... 
L. Earthwork  ... L .. | 11,95,416 bos 11,95,416 |11,87,378 
N. Tanks and reservoirs gg uds Pis T sass 
O. Miscellaneous sae ies 15,296 - 15,296 14,834 " 
P. Maintenance ... iss ja pU - SE CS Gef 
Unforeseen works EN iss ns ; Ze 
Total ... 13,96,755 P 13,96,755 19.88, 574 
(2) Main Canals and Branches— ———_ _ _—  —_—u — been demm 
A. Preliminary expenses gs 1,938 ud 1,938 1,938 
B. Land wae in Sak 12,812 ids 12,812 12,812 
D. Regulators ... or "e 15,778 ivi 15,718 15,777 
D Falls and weirs bes 21,158 21,158 21,168 
F. (1) Other eross drainage works; 1,44,6606 E 1,44,666 | 1 44,664 
G. Bridges sie s 18,753 vus 13,7553 | 18 ¿154 
K. Buildings... op -— 2,988 xx 2,088 3 ,000| 
L. Earthwork  ... ces € 91,758 E 91,758 91,750 
O. Miscellaneous ius Pus 5,220 —. 8 5,217 5 239 Sen 
P. Maintenance ... dër eg 4,132 T 4,132 4.650 
Unforeseen works ida ‘es 
Total | 3,14,808 — 3 3,14,800 | 3,14,745 Séi 
(8) Distributaries — IIA E A A AA SE 
A. Preliminary ia T 2,389 is 2,889 2,089 
B. Land T "e Se 5,056 s 5,056 0,050 
C. Works Lë gës sis 6,118 és 6,118 6,107 Reg 
G. Bridges o C 287 "m 287 . 287 
L. Earthwork ger ES 9,990 m 9,990 9,989 
O. Miscellaneous se T 2,701 A 2,701 2,702 
Total ... 26,541 is 26,541 26,530 
(5) Special tools and plant— — 71,521 TA — 71,521 | 1,21,355  ... 


Provision for unforeseen works 








mammam | ee -. ee 


























Total, Works ...| 16,66,578 — 3 | 16,66,575 118,51,904 
II. ESTABLISHMENT  ... T | 8,20,383 |. — 2| 38,20,381 | 3,45,827 
III. Toots Ap PLANT : +. | 2,94,218 Su 2,834,218 | 24,648 
Grand Total ...| 22,21,174 — 5 | 22,231,169 122,21,674|  ... 
V. ZLess—Recerpts on CAPITAL 27,894 2s 27 394 24,674 
Account. — Y  — - | > | —— —_|__ 
^ (a) Net Total ...| 21,93,280 — 5 | 21,983,275 |21,97,000: 
Chargeable to 35. Protective Works— | 22,09,835 T 22,09,835 | 
Irrigation. 
Chargeable to 55, Irrigation Works— | — 16,555 — 5 | — 16,560 Sa 
Unproduetive. 


——— Hà a "U—Udiá—— |" Dg tes | te 


Total ...| 21,903,280 — D | 21,983,275 
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ADMINISTRATIVE ÁCCOUNTS FOR THE Ymgan 1922-93. MADRAS PRESIDENOY 


Moran Prosecr—CUanal Project—cont. 
No. 3.—Rovenue Account for and to end of 1922-1923, 
























































- 7 
Towa. TOTAL. 
Receipts. E í Charges, 
Previous. |1922-1923.| Total, Previous. |1929-1923.| Total. 
Te 
1. DIRECT kEcxrPTS— RS. RB, I. EXTENSIONS AND IMPROVEMENTS— n8. R$. 
(1) Head works ,, "m ; wg e 
6. Receipts from (2) Main canales and branches T ex T T 
‘ other canal pro- A Distributaries pie i bs i 
duce .. de Ss St (4) Drainage and protective "works .. m ' es 
Ze Rent of buil dings. 69 96 165 (5) Special tools and plant ‘a "T T 
. Miscellaneous es 379 755 1,134 POT ARAS PRA 
i ` Total .. Š zs $^ 
ee ————| lI. MAINTENANCE AND REPAIBS-—- ee fe 
Total, Revenue realized (1) Head works .. ex 407 588 1,085 
in the Public Works (2) Main canals and br anches $ 764 714 1,478 
Department .. n 448 851 1,299 (3) Distributaries eech eg 967 907 
(4) Drainage and protective works .. is Se deg 
== e Y (0) Special tools and plant $ as $5 es 
Irrigation ^ Revenu» Add —Unelassifiable outlay ——————— | —_ 
realized in Civil Total .. 1,261 2,209 3,470 
Department gi 10,890 11,238 22,128 f , | — 
A | —— | Mee Tota], Extensions and Improvements 
Total, Direct Receipts .. 11,338 12,089 23,427 and Maintenanceand Repairs ., 1,261 2,209 3,470 
, LV. EsrABLISHMENT i ido 269 1,233 1,502 
TI, Indirect Receipts V. Toots AND PLANT T 23 2 14 16 
—-Share of Land VI, Rerunps or REVENUE .. ea es «s 25 
Revenue collected —— j 
in the Civil sd Total, Direct Charges .. 1,532 3,456 4,988 
ment .. " 2,293 3,274 5,572 Share of collection charges in the | , 
A OS E Civil Department m E 544 562 1,106 
Total, Public Works and Indirect charges .. SÉ eh 50 195 245 
Civil Departments, Rev- PIT. eae SE 
enue $^ | 13,636 15,363 25,999 Total, Directand Indirect Charges .. 2,126 4,213 6,339 
` Balance, met revenue .. 11,510 11,150 22,660 
Total, Receipts .. | 13,636 15,363 28,999 Grand Total .. 13,636 15,303 28,999 ` 
E KA e 





No. 4.—[nterest Account for and to end of 1922-1928, 
A A AA 




















Amount, Amount. 
RS. RB. 

: t- 6.62,867 | Net revenue realized to end of 1921-1922 ,. 11,610 
Tota) interest TE Ea gre Pari EE ` "84,687 N et revenne.realized during 1922-1923 is 11,150 
ES EE Balance, net interest charges Va 7,14,894 . 

Total .. | 1,913004 Total .. 7,37 ,654 
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IRRIGATION BRANCH. , Pret ro Works DEPARTMENT. 


Moran Proyecr—Canal Project—cont. 
No, 5.—Account of Indirect Charges for and to end of 1922-1928. 





























IDA 
Particulars. | Previous. | 1922-1923, | Total. 
CAPITAL RE, RS. RB. 
Capitalization of abatement of land revenue T js 51,698 T 61,698 
Leave and pension allowances +. Ge T T 44,856 T 44,856 
Audit and &ccounts "e is T e| T — 132 - x — 182 
Total ., 96,422 i 96,422 
REVENUE— a xn! A eee etek 
Capitalization of abatement of land revenue e A T e i 
Leave and pension allowances ., us Ss T 37 173 210 
Audit and accounts - D 3 D us 18 22 35 
Total .. 50 195 245 
Grand Total .. 96,472 195 96,667 





No. 6.—Statement comparing Charges to date with sanctioned Estimates, 


—— MM MÀ a at a a i 











CHARGES AGAINST CLOSED 
Serine, CURRENT SANCTIONS. Total REMARKS. 
Fee nae E MM d 
| Expendi- | Expendi- Ed 
Particulare. ture ture Amount of | Unspe at against 
against against Total Charges to BANC- balance old and G.O. No. and | Amoaat 
construo- | open : date. tioned of current date. ol 
tion canal ` estimate. | estimate. | sanctions. estimate. 


estimate. | sanction. 
poU —————————————————ÀMMMÀ———MÓM—MMM—MÀ——M—————— ME - 





























Direct Charges. RS, RS. — | a RS, Direet Charges. RS 

Works ,. ʻi T Si j^ 16,668,575 18,51,204 | 1,84,629 16,66,575 
e ' 
Establishment — .. Al E Í 3,20,381 |  3,45,827 | 25,446 | — 3,20,381 | 149 L, 12th May 
, 1921 
Tools and plant .. - A b 2,34,213 24,643 |—9,09 l irect 
JE » : i ?, i ,943 —2, í dii T Direct charges. 18,51,204 
A omm o e | A | nnn! Indirect Charges, | 1,00,000. 
Total ., d e S 22,21,169 | 22,21,674 505 | 22,21,169 T SÉ 

Less—Heceipts on és Gs ge 27,894 24,674 | -— 3,220 27,894 

Capital account. 

Net Total .: " 2 = 21,93,276 | e2),97,000 3,726 | 21,238,275 

Indirect Oharges. m l 
Capitalized abate- ve T is 51,698 51,584 — 114 51,608 

ment of land 

revenue, - , 
Leave anl pension | ., is - 44,856 18,416 3,560 44,856 

allowances. 
Audit and accounts. e Sé i -- 182 is 132 — 132 

"Total .. - Sé E 96,422 1,00,000 | — 2,578 96,422 
Grand Total n |. P .. | 22,895,697 | 92,975,000! — 7303 | 92,989,097. 


et ll 
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ADMINISTRATIVE ACOOUNTS FOR THE YEAR 1922-28. 


MADRAS PRESIDENCY, 


Hasrpuram Tank —Tank Project. 


No. 2.—Capital Account for and to end of 1922-1923. 
mg EEN 


Heads of account. 


I. Works-- 
(1) Head Works— 
B, Land và sis : 
C. Works .. e a eo 
K. Buildings .. sig T 
L. Earthwork x 2 
P. Maintenance "T Gei 
O. Miscellaneous 24 i 
Total 
(3) Distributar ies— 
B. Land "^ m sä 
C. Works .. T KR 
L. Earthwork . v4 vs 
O. Miscollaneous 2s ar 
Total 


Provision for unforeseen works 


` 


Total, Works 


II, ESTABLISHMENT . x 
IH. Tcors AND PLANT gé 
. Grand Total 
V. Leéss—-RECEIPTS ON CAPITAL ACCOUNT 
(a) Not Total 


ae 


so 


NM 


ee 


Direct CHARGES. 





Previous. 


ES. 


19,227 
28,750 
913 
1,66,992 
3,842 





man em 


2,189,724 








1,156 
3,869 
5,421 

516 








10,962 


— ee, pr 








2,30,086 
48,308 


2,78,994 
220 





€ 


2,718,174 


1922-1993. 


eee | anm c MÀ eee | eee 


—— ———RÀ HMM | ammmamm — 











Cost of con- 

—| struction as 
now estimated, + Expenditure 
(Construction | against closed 






































Total. estimate closed| estimate, 
on 31st March 
1911.) 
ES, Ra Ra, 
19,227 19,227 19,227 
28,750 28,750 28,750 
913 913 913 
1,66,992 1,66,992 1,66,992 
3,842 3,842 3,842 
2,19,724 2,19,724 2,19,724 
1,156 1,156 1,156 
3,869 3,869 3,869 
5.49] 5,421 5,421 
518 516 516 
10,962 10,962 10,962 
2,30,686 2,30,686 9,35,686 
48,808 43,308 48,308 
2,78,994 2,78,994 2,78,994 
220 22 220 
2,78,774 | — 2,78,174 2,78,774 


a s a t i T Ce eee 
(a) Chargeable to ** 43. Minor Works and Navigation— Provincial.” 
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IRRIGATION BRANCH. Pustio Worxs DEPARTMENT. 


HaJiPurAaM Tank—Tank Project—cont. 
No. 3.—Revenue Account for and to end of 1922-19238, 

















SS PE E SUE 
| Toran. TOTAL, 
Receipts, — Charges. Se We ee 
li | Dxevious. | 1922-1923. Total. ` Previous. | 1022-1923. Total, 
NN E Sa l T I. EXTENSIONS AND ImPEROYEMENTS— he ES. RS, 
: ; d i (1) Head works. Ss is T ; 
i. Dinzcor Kecerers— (2) Main canals and branches Ge Y T A 
. " ther (3) Distributaries NT - vs Ss is 
Reoeipts from other 101 101 (4) Drainage and protective works .. 180 M 130 
Men dE s 6,118 "opp 6,513 (6; Special tools and plant eg T A 
"usc ux Total .. | mi ., 130 - 
Total, Revenue realized il, MAINTENANCE AND REPAIRS— €—— P A ca 
n. See Works 6.219 . 8995 8.614 (1) Head works .. m | L510 jx 1,540 
, ^ eparumen jt , (2) Main canals and branches | 83 " 83 
ur i Mic (3) Distributaries es js 77 155 232 
realized ME. Se ee 
, Aen a |. (4) Drainage and protective works .. ga 
Department X eh EN LL (5) Speciai tools and plant 


Add —Unclassifiable outlay 


. : 
Total, Direot Receipts, | 26,639 | 8,885 | 30,501 | BUM rs. iun 155 | 1855 
a E ! Total, Extensions and Improvements 
iI, Exprasor besen: i and Maintenance and Repairs .. 1,830 155 1,985 
IN EsrADLISHMENT Po Ty e 702 88 788 


Share of Land Revenue 














“ollected in the Civil V. Toons aND PLANT Ge A 11 t 12 
Department, A 181 15 196 | VI. Reroxps op REVENUE .. "Ep am o2 MM A ee 
Total, Direct Charges .. 2,643 242 2,785 
Share of collection charges in the 
: "To ARAS Civil Department T 1,030 174 1,204 
Total, Publie Works qe o e e 3 i 
d Civil Depart- : Indirect eharges .. eg SEH. SC - 14 E 219 
ments, Revenue — ,, | 26,820 8,880 EEN Total, Direct and Indirect Charges .. 3,778 430 4,208 
M Balance, net revenue .. 23,042 3,450 26,493 
A TAA D a T SES Mamá Leg ctn — 
Total, Keceipts .. | 926 820 3,880 30,700 Grand Total ..| 26,820 3,980 30,700 


a EE 


| No. 4.—Interest Account for and to end of 1622--1923, 
— eee 





Amount. Amount. 
RS. RB. 
Total interest charges to end of 1921-1922 zx 1,58,055 | Net revenue realized to end of 1921-1999 CR 23,042 
Total interest charges for the year 1922-93 $3 9,270 | Net revenue realized during 1922-1928, . 3,450 
Balance, not interest charges T ix 1,140,833 





Total .. 1,617,926 Total .. 1,67,325 
a a i (i a E e a 
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-ADMINISTRATIVE ACCOUNTS FOR THE Year 1922-1993. MADRAS PRESIDENCY. 


HasreuRAM Tawk— Tank Project—cont. 


No. 5.— Account of Indirect Charges for and to end of 1922-1923, 
























































| | i 
Particulars. | Previous. 1922-1923. | Total. 
“CAPITAL— RS. | R8. Gi 
Capitalization of abatement of land revenue  ... 26,346 Sé 26,346 
Leave and pension allowances  ... jas "m 6,768 Ser 6,768 
Total ... 33,109 geg 33,109 
REVENUE MAN ——— | —— 
Capitalization of abatement of land revenue ... 105 = 105 
Leave and pension allowances... m EN l 97 12 109 
Audit and aecounts m Gen e? Lag 3 2 5 
ve y t —— áe—— | AP CUP m Pp — | MÀ eee 
Total ... 205 i4 219 
(irand Total ... 983,914 14 33,328 
fixe pr SE: > i -— 
No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 
PEARCE Ka a eS CURRENT SANCTIONS. REMARKS. 
a Total SN a 
USES 2 charges 
Expendi-| Expendi- to ` : 
Particulars. iure ture Amount [Unspent ¡date against GO. Amount 
against | against | mota) Charges of balance} old and |yo and of 
construe-| open pum to date. sanetioned of current date. | estimate 
tion canal estimate. jestimate.{ sanctions. i 





estimate.jsanction. | 









































RS. RS. RS. RS. 
Direct Charges. | 
Bad, "(nn er ree l2 | ln | c | "48808 | 
"Tools and plant kun de be ge Gg 
Suspense account ... Ge E | 
Total ...12/5,04| 8,090)2,78,898  ... W .. | 2,78,994 
EA BA | ooo | ae |e RN 
Net Total ... 2,15,684 3,090| 2,78,774 DE " " 2,138,174 
Indirect Charges. 
V UP d 
revenue ... 195,879 467| 26,946 oe T id 26,346 
ri EEN 6,703 60, em | e | e | 6762 
Total ...|82,582|  527,98,109| ... e| on] 83,109 
Grand Toial ... 508,206. 3,617 3,11,883 E Berg us 3,11,888] | 


e 


49 


170 
IRRIGATION BRANCH. Ll uBLIC WORKS DEPARTMENT. 


PONNALUR TaxEk— Tank Project. 
No. 2.—Capital Account for and to end of 1922-1928. 


-—— 








| Cost of con- 








Dinecr CHARGES. struction 
as now Expendi- 
estimated ture 
Heads of account, (construc- | against 
. tion esti- closed 
Previous. 1922-1923. Total. mate closed} estimate, 
on 3ist 
March1911). 
I. Worxs— «8. Rs. RS. Rs. 
(1) Head Warks— 
B. Land...  ..  ..| 20,407 e 20,407 | 20,407 | 20,407 
C. Works jos eg T" 47,286 ns 47,286 | 48, 726 47,286 
L. Earthwork uS vs 79,402 dee 79,402 | 73,402 | 73,402 
O. Miscellaneous T m 10,211 bos 10,211 | 10,211 10,211 
P. Maintenance SÉ TE 1,052 Vid 1,052 1,052 1,052 
Total ...| 1,52,769 |... 1,52,769 (1,54, 1,54,209 |1,52,769 | 





rn, NS we | a À— —— 








K. Buildings ... eg ges 411 p 411 411 411 
(2) Main Canals and Branches— 








Provision for unforeseen worka 


gs, | ———À tee. EA TA, 








—— 


A. Preliminary expenses... $3 sais Se T - 
B, Land À e a oe gäe ES . bed 
E. Falls and weirs " ES Ge E ze : 
F. (1) Other eross drainage | 
works ... bos Sa? x os 
G. Bridges  ... pus e wits - Les Es 
K. Buildings D Se sét Sg ess : 
L. Earthwork on zu. ie e M 
O. Miscellaneous Sieg bos SA | = T ; 
P. Maintenance T" sa? Se kie = 
Total ... is T dea 
(3) Distributaries— —— = a | E BE 
B. Land Di E d 812 m 812 812 812 
O. Works e P" Ges 8,959 C de 9,959 3,959 3,959 
L. Earthwork EMEN 1,715 Se 1,715 | 1,715 | 1715 
O. Miscellaneous KS ee 638 Se 688 638 '638 
P. Maintenance Béi M S | "" Pe "m 
Total ... 7,124 A | 7,124 7; 124 7,124 








Total, Works ...| 1,59,893 — 1,59,893 11,61,383 |1,59,893. ) 
II. EsTABLISHMENT  ... is m 31,070 ges 91,070 | 31,430 |. 81,070 
III. Toots ann PLANT Ss n 34 sas 34 63 34 
(a) Grand Total ,..| 1,90,997 | Dus 1,90,997 |1,92,826 11,900,097 





(a) Chargezble to “ 48, Minor Works and Navigation —Provinoial,'"' 
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ADMINISTRATIVE ÁCCOUNTS FOR THE YEAR 1922-1993. 


PoNNALUR TaNx— Tank Project—oont. 


MADRAS PRESIDENCY. 


No. 3.— Revenue Account for and to end of 1922-1923. 


————————————— o M  —  ——— M ——— 
Toran. 





Receipts. Charges. 


Previous. 





192 "em Total. 


Se 











I. Direct Receirts-- BS. RS. Ra. 

















eee 


Toran. 
ee 
Previous, 1322-1923] Total, 





En E MEIN 























: RS RS. E 
5. Receipts from plan- I. EXTENSIONS AND IMPROVEMENTE-— i 7 
tations y = Se P 
6. Receipts from other (1) Head works T" 21 
canal produce. . 2 
11. Miscellaneous .. 176 176 (2) Maia canals and branohes ies SS 2h 
e (8) Distributaries a Ss , T 8 
Total, Revenue realized in (4) Drainage and protective works. 2d ka id 
Public Wurks Depart- | (5) Special tools and plant - Es ; 
ment a a ee 176 176 ener | ere Emgang eegen 
Irrigation revenue realized Total - 
in Civil Department 47,508 4,675 52,183 | O BS PA 
Se — | IT. MAINTENANCE AND REPAIRS-- 
Total, Direct Receipts 47,684 | 4,675 | 52,359 | (1) Head works 38,830 | 2,415 | 41,245 
II. Inpisecr RECEIPT8—- (2) Main canals and branches 18,071 ia 18,071 
Share of land revenue | 
collected in the Civil (8) Distributaries e T 25 : 
Department 7 T js T | 
-i e (4) Drainage and protective works, $ T , 
g (6) Special tools and plant T | m I 
Total, Public Works and | Agd--Unclaesifiable outlay . 
Civil Departments, : re NN 
Revenue Ss ed 47,684 | — 4,675 52,859 Total 56,901 2,416 59,316 
| | Tota), Extensions and Improvements | 
| | and Maintenance and Repairs.  .. | 56,901 2,415 | 59,316 
| E 
| IV. EsTaBLISHMENT 19,957 1,348 13,605 
| | V. Toots Awp PrawT 45 15 60 
| VI. Rerunps or REVENUE "S 
Total, Direct Charges ..| 69,208 | 3,278 | 72,981 
| Share of colleotion charges in the Civil e 
Department a 2,377 | 234 2,€11 
| Indirect charges .. 1,747 | 213 1,960 
| Total, Direct and Indirect Charges. | 73,827 4,225 DS . 
| Balance, nət revenue ., |--25,643 450 |— 25,193 
Total, Receipts .. | 47,684 4,675 | 52,359 | Grand Tota] 47,684 4,676 52,359 





te, 





"No. 4.—lnterest Account for and to end of 1922-1928. 


nM EE 





Amount, Amount. 
RS. BB. 
: : A , lized to end of 1921-1922 > — 25,6£3 
Total interest charges to end of 1921-1922 sf 1,07,110 Not revenue reali . 
i o ar 1922-1993 6.882 Net revenue realized during 1929-1923 456 
EE i Balance, Det interest charges ae 189,185 
Total 1,13,992 Total 1,13,992 


«| 


——M A MÀ A À € Hu S e a———M——— 





No. 5.— Account of Indirect Charges for and to end of 1922-1923. 





Partienlars. 





Previous. | 1922-1923. | Tota]. 





PP e m i a (T Ó ——— Á————————— —MÓnMÓM————'áÓ————— 

















Ca PITAL— l eg SE 21 230 
Capitalization of abatement of Jand revenue .. oe SL slo 
Leave and pension allowances as ee T ee ’ i .. jS SÉ 

Total 25,579 — | : 25,079 

REVENUE— 

Leave and pension allowances e d e SEH SN Ve 
Audit and aceounts oe D .» : "HL NE T 

Total .. 1,747 213 1,960 

| | Grand Total .. 27,826 218 37,689 
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IRRIGATION BRANCH. PuBLIC Works DEPARTMENT. 


PoNNALUR Tank-——Tank Prozect—cont. 


No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 








CHARGES AGAINST CLOSED 




















SANCTIONS. Current BANCTIONS. Total REMARES. 
= A Se harnes to 
Expendi-|Expend i] x : 5 : date , 
iculars. ture iure moun nspen agains : 
Ras against | against | motal Charges | of sanc- balance } old and 7 Ge a En 
construo-| open ^ to date. tioned of current | date ate 
tion canal estimate. | estimate. | sanctions. g . 
estimate.jsanction. 
Direct charges. RS. R8, RB. RB, RS. Es. | ES. 
Works - ..11,839,849| 20,544 | 1,59,893 ijs 1,440 1,440 1,569,898 
Establichment .. ..| 27,013| 4,052 | 31,070 ec 360 360 81,070 , 
Tools and plant MT : 34 34 MA 29 29 24 Mis. 
Suspense account SS Ss a gé Lg l T S E s : 
Total ..11,06,362| 21,635 | 1,90,997 ks 1,829 1,829 1,90,997 April 1,140 
; 1922. | . 


Less—Receipts on Capital 
account Gs 


ao . + es a¢ ee 2e 


| —— ——À | er ————— | ——MX — | ———— — 





Net Total ..]1,66,362| 24,635 | 1,90,997 D 1,829 1,829 | 1,90,997 


— — | —Á — —— | — —— | —— —————— DÀ 








Indirect charges. 


‘Capitalized abatement of 














land revenue .. ..| 21,280 P 21,230 T = eg 21,230 
Leave and pension allow- 
ances ee Ss 3,781 568 4,949 YN T à 4,849 
Total .. 25,011 568 25,579 e Ar vx 25,579 
Grand Total . |1,91,973| 25,203 |2,16,578 » 1,829 1,829 | 2,106,576 | 
i 








ANAMASAMUDRAM-DERAPERU Tanx— Tank Project, 
No. 2.—Capital Account for and to end of 1922-1993. 











POPE ee eee 
DIRECT CHARGES, Cost uf 

construction e 
| &8 now V ae 

` re 
Hee da of account. estimated Deeg 

: (construction S 
Previous. 1922-1923. Total. A closed 
estimate 


closed on 3186 estimate. 
March 1910). 
AAA A S 


























A. WorkEs— RB, RS, R8. RS. 
(2) Main Oanale and Branches— 
B. Land e Ke Sé 110 is 110 110 110 
C. Works ` .. s E 6,282 2s 6,282 6,282 6,282 
F. River and hill torrent works ., 2,081 i 2,081 2,081 2,081 
FE. (1) Other cross drainage 
works ee T pi 8,311 Së 3,311 3,311 3,311 
L. Earthwork .. da Ka 46,528 is 46,528 46,528 46,528 
O. Miscelianeous d KS 109 SS 109 109 109 
Total .. 58,421 E 58,421 58,421 58,421 
Provision for unforeseen works ., à EE Es 
Total, Works ., 58,421 ; 58,421 58,421 58,421 
Il. ESTABLISHMENT ie P KS 13,266 13,266 13,266 13,266 
Gili. Toons AND PLANT ee ae os ù. . en . 7 a e 
Grand Tota! .. 71,687 ee 71,687 71,687 71,687 
V. Less— RECEIPTS ON CAPITAL ACCOUNT ,, >. es 2r 
(a) Net Total .. 71,687 E 71,687 71,687 | 71,687 





(a) Chargeable to ** 43. Minor Works aná Navigation —Provinojal.** 


ADMINISTRATIVE ÁCOOUNTS FOR THE YRAR 1922-1923. 
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ANAMASAMUDRAM-BERAPERO Tang — Tank Project—cont. 
No. 3.—Revenue Account for and to end of 1922-1928. 












































MADRAS PRESIDENCY.. 

































































Toran. TOTAR, 
Keceipts. Charges. 
Previous. 1922-2028, Total. Previoue.|1923-1823.| Total, 
| We 2 
R8. RE, RS. fI. EXTENSIONS AND IMPROVEMENTS— RS. RS Ra. 
(1) Head works Si A : £ ES 
Dirgcr RECEIPTS— | (2) Main canals and branches : : : 
| (3) Distributaries T P à e as 
6. Receipts from other | (4) Drainage and protective works ., 3 B 
canalproduee . d 25 . (5) Specia! tools and plant. à Ve 
9. Rents of buildings. T T otal i PS D 
11. Miscellaneous $ 32 ee 32 | II. MatuvENANCE asp Reparrs— 
: (1) Head works ,. KS as “ - 
. : MM MM AA (2) Main canals and branches s 3,205 3,205 
Tota], Revenue realized (3* Distributaries Se Se zi à M 
in Public Works (4) Drainage and proteotive works .. . T" 
Department T 32 32 (B; Special tools and plant T ; . se 
Me t Add—Unclassifiable outlay e . . 
Irrigation — Revenue — —— | -—_ 
realized in Civil Total .. 3,205 3,206 
Department e 3,027 472 3,499 ———— e: 
Total, Extensions and Improve- 
[rove —|———— ments and Maintenance and 
t. { : Repairs .. 3,205 3,205 
Total, Direct Receipts.. 2,059 472 3,531 IV. FsTABLISBMENT is 6d 692 692 
7. Toons AND PLANT ,, — 1 1 
11. Impirzcr Hxcuiers— VI. Reronps or REVENUE H 
Share of lend revenue Tota], Direct Charges .. 3,898 3,898 
collected in the Civil Share of collection charges in the 
Department e 14 1 15 Civil department Së 353 | 24 177 
Indirect charges .. 100 | 100 
Total, Publio Works | ‘Total, Direct and Indirect Charges. 4,161 | 21 4,175 
and Civil Depart- i" Deduct- 
mente, Revenue ,. 3,073 473 3,546 | Old maintenance charges saved to 
Government .. i P 4,765 1,057 5,822 
Net total .. | — 614 |-—1,033 | — 1,647 
Balanoe, net revenue .. 8,687 1,506 2,108 
Total, Pareipts .. 3,073 473 3,546 Grand Total .. | 3,073 473 3,546 
* Direct— RS. 
Extensions and improvements T ve di oe ne E 28 
Maintenance and Repairs e. ee ee e aa ee >s .. 612 
Establishment — .. g is ae A T Sé Le 357 
'Toois and Plant .. WS ee gie gd d i. e e 4 
Total .. 1,001 
. Indirest ee ae ee ae .. ve nu an ae oe 56 
Total 1,057 
No, 4.—Interest Account for and to end of 1922-1923. 
Amount. Amount. 
5, N lized tc end of 1927-1922 3,587 
Total interest charges to end of 1921-1922 — 37,025 et revenue realized tc end of 12 dës , 
Total interest Em for the year 1922-19?3 2,354 Net revenue realized during 1922-1923 1,506 
Balance, net revonue si d? ER Balance, net interest charges 34,216 
Tota] 39,409 Total 39,109 
No. 5.— Account of Indirect Charges for and to end of 1922-1923. 
Particulars. | Previous. | 1921-1922. | Total. 
Asa, ES 20 SE 2d 30 
Capitalization of abaternent of land revenue és za e ix SS ; .. 1.856 
Leave and pension aliowances T eh ex (s m le. y OF E "m 
Total .. 1,886 *,886 
ReEvexvz— "on WW 97 
Leave and pension allawances T vx E pk bs 3 (8 
* Audit and Accounts y» on dÉ .. es us f NT 
Total .. 100 200 
Grand Total .. 1,986 - 1,986 
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ERRIGATION BRANCH. PuBLIc WORKS DEPARTMENT. 


ANAMASAMUDRAM-BERAPERU Tangk— Tank Project—cont. 


No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 





o a 





CHAROES AGAINST CLOSED 


























S NOIIORS CURRENT SANCTIONS. REMARKS. 
à Total 
charges 
Expendi-|Expendi- to 
Particulars. ture Lure Amount | Unspent | date against 
against | against | otaj. | Chargas of balance old and Nu à e nt 
construec-j open . ' | to date. | sanctioned of ¡ current date Bs és 
tion canal estimate. | estimate. | sanctions. dk oca, 
estimate.lsanction. 
{ 
Direct Oharges. RB. RS. RS. Ra. RE, 
Establishment .. += | 11,915 1,351 | 13,266 3 : 13,266 
Tools and plant i y T T T .. T 
‘Suspense account uL Sg e^ e Sc $ bs m 
Total .. | 64,054 7,633 | 71,087 71,687 
Less— Receipts on Capital 
acconnt $e T eis e .. ete 
Net Total .. | 64,054 7,633 | 71,687 e 11,687 
Indirect Oharges. 
Capitalized abatement of 
land revenue ^d se 30 ae 30 a. .. ee 30 
Leave and pension 
allowances ., Ls 1,667 189 1,856 e SS A 1,856 
Total .. 1,697 189 1,886 1,886 
Grand Total .. | 65,761 | 7,822 | 73,03 | .. |  .. 73,573 


SEE 


YERUR Tank—Tank Proyect. 
No. 2.—Capital Account for and to end of 1922-1923. 






























































Drercr CHARGES. Cost of 
conatruction E di 
asnow . ba o 
Heads of account. estimated i 
: (construction against 
Previous. 1922-1923. Total. estimate closed 
elosed on 31st estimate. 
i Mareh 1907). 
1. Wonxs— RS. RS. 
(1) Head Works— X zi 
B. Land 2x "T ae ee E "m 
Q. Works , s S 10,767 a 10,767 10,76 0,7 
K. Buildings .. " " ne a E on : Pix 
L. Earthwork .. s s 39,452 Ge 39 452 39,452 9. 
O. Miscellaneous s Ja T i Si ` i gen i i dat 
Total 50,219 50,219 50,219 50,219 
(8) Distridutarios — por 
B. Land 108 eg Sa on ee D D 
C. Works E: CR x A eg ; E i 
L. Earthwork .. xw. ia 25 m , " NW 
O, Miscellaneous 29 Däi SR e Kat . : : 
'l'otal ** * e oe le D E 
Provision for unforeseen works s NT 
Total, Works .. 50,219 Se 50,219 l 50,219 50,219 
Ti, ESTABLISHMENT za zs vs 11,522 . 11,522 
ILI. Toors anp PLANT  .. ix ae f a [] |j Geen Kgl 
"Grand Total .. 61,741 Sei 61,741 61,741 61,741 
V. Less —RECEIPTS ON CAPITAL ACCOUNT .. ES «x | m vs is 
(a) Net Total .. 61,741 " 61,741 61,741 | 61,785 


(s) Chargeable to *€ 43, Minor Works and Navigatiou—— Provincial." 
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ADMINISTRATIVE ACCOUNTS FOR THE Year 1922-1928. MADRAS PRESIDENCY, 


Yerur Tanz— Tank Project—cont. 


No. 3.—Revenue Account for and to end of 1922-1923. 


eee 
Toran. | 





Total. 
E 
i 


1999-1090. Total. 








Receipts. Charges. 


Previcus. 





1922-1928. Total, 


f 1 { 


Previous. 








—— 












































Rs. RS. RS. | RB. RB. R8. 
I. Drggcr RECEIPT8S— | I. EXTENSIONS AND IMPROYEMENTS— | i 
6. Receipts from other (1) Head works . T 
canal produce .. .. T " i 
m (2) Main eanals and branches . ve T 
9. Rents of buildings. : "n 
(3j Distributaries es Ze v - .. 
11. Miscellaneous e : | 
(4) Drainage and proteotive works. as | . > 
(5) Special tools and plant T 
"Total, Revenue realized in AAA NCC. RN 
Public Works MA Total .. T n 
ment »> - | ——— A |a E 
| If. MAINTENANCE AND REPAJRS— 
Irrigation Hevenue realized | 
in Civil Department .. 30,341 1,309 81,650 i Head works gu 13,195 wor 13,125 
(2) Main canals and branches Ss SS ! 
— [-— |] (3) Distributaries Vx . T 
, | (4) Drainage and protective works, d à 
Lota), Direct Receipts. 30,841 1,309 31,650 | (6) Special tools and plant T ge : 
Add—Unclassifizble outlay +., . ee 
II. Inpirecr Rzeceiers— Total .. 13,125 T 13,126 
Share oj land revenue | | ————- 
collected in the Civil Total, Extensions and [mprove- 
Department T 098 64 017 ments and Maintenance and ; 
Repairs .. e gë 13,125 e 15,125 
IV. ESTABLISHMENT i^i P 2,820 vs 2,920 
Total, Publio Works V. Toons AND PLANT >.. ej. 58 58 
and Civil  Depart- | VI. Rerunps or REVENUE - T ws Y 
ments, Revenue $5 30,804 1,873 32,267 | imos eS upside 
Total, Direct Charges .. 15,503 d 15,503 
Share of collection charges in the Civil 
| Department `, 8 T 1,946 69 1,615 
i Indirect charges .. ie js 325 T 325 
| Total, Direot and Indirect Charges.. | 17,874 69| 17,43 
| Balance, net revenue ET T 13,520 1,304 14,824 
Total, Kteceipts .. | 30,894 1,573 | 32,267 | Grand Total .. | 30,894 1,373 | 32,267 
No. 4,—Interest Account fór and to end of 1922-1923. 
Amount, | Amount. 
| e d to end of 1921-1922 13,620 
` Total interest charges to end of 1921-1922 et 86,79 | Net revenue realized to end o d Ss 
Total Scam ee for the year 1922-1923  .. 2:053 Net revenue realized during 1922-1923 Na 1,304 
Balance, net revenue A? Sé ; Balance, net interest charges : i 23,988 
Total .. 38 ,812 Total EP 388,812 








No. 5.—Account of Indireet Charges for aud to end of 1922-1923. 


A q4+<Áe_ —————————————— 


Previous. 1922-1923. | Total, 


Particulars. 








Ts S 











: BS. 
CAPITAL— eet er 
Leave and pension allowanees — ..  ». $5 (e : T E 
Total .. 1,613 is 1,612 
BEYENUE— EE EE 
Leave and pension allowanoes ia "m is ee ge 3 er: ^ E ud 325 E 
Yotal .. 226 "P 325 
Grand Total ., 1,937 v 2,937 


l ^ 
a a MEET: AAA UMEN 
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IRRIGATION BRANCH. PUBLIC Works DEPARTMENT. 


Yerur Tang— Tank Project—cont. 


No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 





Cnarars AGAINST ULOBED 


SANCTIONS. CURRENT SANcTIONS. Total REMARES. 
charges 
Expendi- Expendi- to 
Partioulars, ture ture Amount | Unspent pt . 
against against | Total Charges of balanes ae G.O. | Amount 
coustruc-| open * | to date. [sanctioned of old and | No. and of 
tion canal | estimate. | estimate, ourrent date. justimate. 
estimate. sanction. sanctions. 





— 


| 























Direct Charges. l BS. RS. RS. R8. ES, 
Works " - .. | 48,808 1,916 | 50,219 v^ SR oe 50,219 
Establishment ., .. | 11,110 419 | 11,522 es s i 11,522 
Tools and plant , z Es SN Es e - E 
Suspense account .. e. e js es "^ - e 1 

Total .. | $9,413 | 2,328 | 61,7417  .. - Se 61,741 
Less— Receipts on capital 
account .. vd Si i 
Net Total ..| 59,413 2,328 | 61,741 gx se a 61,741 
Indirect Oharges. i 
Capitalized abatement of 
land revenue .. px às ed DW Ge T T 
Leave and pension allow- 
ances  .. Sé va 1,555 57 1,6012 Si si T 1,612 
Total ..| 1,565 57| 1612 |) .. = SHE 1,612 
Grand Total .. | 60,968 2,386 | 63,853 e = m ; 63,853 


—————————————— EENEG EEN 


VAMULA Tank—Tank Project. 
No. 2.—Capital Account for and to end of 1922-1923, 


a an a iR i E EE 




































































| DIRECT CHARGES. | pu ie 
construction Leven. 
> ture 
Heads of account. | estimated inst 
i l (construction Seed i 
t Previous. 1922-1923. Total. estimate thiet: i 
I closed on 31st | 99 1mate. 
| Mareh 1905). 
I. Worxs— RS- 1 
(1) Head Works—- xi 25 s 
B. Land > Ke gw Se 2,153 e 2,153 2,153 2,153 
C. Works SC de Ké 5i 4,218 vs "o : : 
K. Roildings .. oe is P» n s > WEN ES SE 
L. Barth work eg m e SR 42,903 e 42,908 42,908 42,903 
O. Miscellaneous vs Si sis 281 E 281 981 281 
Total ..| 49,585 a 49,565 49,655 | 49,666 
(8) Distributaries— ; 
B. Land e e s‘ oe D ee ae e e 
C. Works .. e, 89 S 39 T g9 "" 89 
L. Earth work .. : Seg 1,317 es 1,317 y 
O. Miscellaneous Së ES $e - e . ite SE 
Yotal .. 1,406 E 1406 | 1,06 1,406 
Provision for unforeseen works Si : e € 
NN Total, Works .. 60,961 E 50,961 50,961 | 50,961 
, Esr HMENT SS ee $6 Ga 1 E 11,225 22 LES 
IIl. Toots AND PLANT.. S NEL UR Ges e Ven i I m 
Grand Total .. 62 186 € SES 62.18 : 
v, Loss—RKECEIPTS ON CAPITAL ACCOUNT " We i : m GER OR Se i id 
(a) Net Total .. 62,186 "i 62,186 | 62,186 | eine 


(a) Chargeable to *' 43. Minor Works and Navigation — Provincial.” 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-1993. MADRAS PRESIDENCE 


VAMULA Tawx— Tank Project—cont. 


No. 3.—Revenue Account for and to end of 1922-1923, 
EE 








Toran. | Toran. 
Reoeiptr, Charges. j gor 
Previous. |1922-1923,| Total. ^| Previous. |[1922-1923,| Total 






























































R8. BS, 
I. EXTENSIONS AND JmprovemEntTs— 
Direct Rrorw1ts— 
1) Head works .. i5 . 
6. Receipts from other H : : e Ut ex 
canal produce .. oe $^ vis (2) Main canals and branches dë 308 808. 
9. Rents of buildings. is (3) Distributaries SS T 148 T 148 
. (4) Drainage and protective works , es d 
11. Miscellaneous  .. e ek (9) Special tools and plant e e "a 
—————— e| — Total .. 7 GE E 
Total, Revenue realized SS LR E NEU 
in Publio Works Il. MAINTENANCE AND REPAIRS— 
Department ae D ao aa j 
"M (1) Head works .. "m is ay - 
Irrigation Revenue ^ 
realized in Civil (2) Main panals and branvhes SA eh Si 
Department B d : ee 
(3) Distributaries a’ DÉI te ae es 
(4) Drainage and protective works .. b: se oe 
Total, Direct Receipts, T e m 
(5) Special tools and plant T : : 
H. Inprrect RecereTs— Add — Unolassifiable outlay T .. Se = 
Share of Land Revenue Total ., à Em E i = jc 
eolleeted in the Civil ur MM e PUE 
Department ei T Total, Extensions and Improve- 
ments and Maintenance and 
— Gsm Repairs ,. vs "m 461 T 464 
Total, Public Works 
and Civil Depart- IV. ESTABLISHMENT e T 84 T 34 
ments, Revenue ., x m d i 
V. Toors AND PLANT T » ʻi T vs 
Vl. Rerunvs op REVENUE .. T i4 T "S 
Total, Direct Charges .. 488 488 
Share of oolleotion charges in the 
Civil Department its vs sá E Se 
Indirect Charges .. e T. b T 5 
Total, Direct and Indirect Charges. 49% T 493 
—— M | emea —M— e ———— Balance, net revenue .. l e| — £93 — 493 
Total, Receipts ll Se : - Grand Total .. ES SÉ Ap " 
i 
No. 4.—Interest Account for and to end of 1922-1923, 
Amouní. Amount, 
BS. RB. 
Tota] interest charges to end of 1921-1922 $a 40,428 Net revenue realized to end of 1921-1922 .. — 498 
Tota! interest charges for the year 1922-1923 .. 2,068 Net revenue realized during 1922-1928 ae 
i Balance, net interest charges we s 42,989 
Total .. 42,496 Total .. 42,496 
No. 5.—Account of Indirect Charges for and to end of 1922-1923, 
Particulars. Previous. 1920-1921. | Total. | 
OaPITAL— — R8. RS. 
Leave and pension allowances LO do Ab 0 1,571 d 1,571 
Total ., 1,571 1,671 
MavrNUE-— : 
Leave and pension allowances >. T is T 9 s 5 
Audit and accounts .. as ep .. .. .. te et 
Total .. 5 5 
Grand Total .. 1,576 S 1,576 


45 
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17RIGATION BRANCH. PubLic Works DEPARTMENT. 
VamuLa Tank — Tank Project—cont. 

No. 6.— Statement comparing Charges to date with Sanetioned Estimates. 





-— 


CHARGES AGAINST CLOSED 























SANCTIONS. CURRENT SANCTIONS. | Total REMARES, 
—— e p ES charges 
Expendi-|Expendi- to 
Particulars. ture ture Amount | Unspent | date against! o o. | Amount 
agains! [against | rota], | Charges of balanee | old and No and um 
construe- open : * | to date. | sanctioned of current e dg iu t 
tion canal estimate. | estimate.| sanctions. ged boer 
estimate.|sanetion. 
Direct Charges. Ee RA. ez. 
Works e js 50,961 « 50,961 +: ` 50,981 
Establishment  .. 11,225 A 11,225 : e 11,225 
Tools and plant ., ek D Ge vs es gi " : 
Suspense account .. T .. ee - en . 
Tótal .. | 62,186 ech 62,186 .. > sch 62,186 
Wo epum S on Vidc din A Y —-- — keen Ir ——  Zz— — [LÀ im fr 
Account. e ks SN Ss vd -- Ve E 
Net Total .. | 62,186 ^ 62,186 i» a 62,186 
Indirect Charges. ne zo WEEN reckon 
Capitalized abatement of 
land revenue  .. Sa T s p^ T es 
Leave and pension allow- 
ances ae ee ae 1,571 ee 1,571 ae a et 1,571 
Total .. 1,571 i 1,571 i is 1,571 
Grand Total .. | 63,757 x 68,707 





SAGILERU System—-Canal Project. 
No. 2.—-Capital Account for and to end of 1922-1923, 


— ————— AA AAA qq AA q 0qAAAqA2A A <A 0 2 —— —— — — +5 MM MM . 








Dirrcr CHARGES, Cost of 
——-| construction 
as now Expendi- 
estimated ture 
Heads of acaount. . ` (construction against 
Previous. 1922-1923. Total. estimate closed 
closed on estimate. 
3ist March 
1907). 


irm ii EELER EEN EEN, WEE 



















































Y. WonEs— RS. RB. Bb RS. 
(1) Head Works— $ 
A. Preliminary expenses — T 9,85 ` 3,855 3,855 3,855 
B. Land .. sch se " 1,298 ne 1,298 1,298 1,298 
C. Works .. x ; e 75,377 - 76,377 75,877 75,377 
K. Buildings o» oe 10,668 T 10,668 10,668 10,668 
O. Miseellaneoss  .. Ee e 164 - 184 164 164 
P. Maintenance e ws dia 231 SÉ 281 281 231 
Total ;. 91,593 91,593 - 91,593 3 
+ (2) Man Canals and Branohss-— T ERE : NE ous 
B. Land .. S 4 $ 2,€04 s 2,804 2,804 2,804 
D. Regulators. i 26,785 e 2£,785 25,785 26,785 
E. (1) Other cross drainage works ae 46,681 ae 46,681 46,581 46,58] 
. Bridges Sie de ec 23,832 "T 23,832 28,832 23,832 
B E /Scapes s x a 8,062 | sos 8,062 8,062 8,062 
K. Buildings oe ve ee 2,460 . 2,460 2,460 2,460 
L. Earthwork T a is 1,22,383 M 1,22,383 1,22,383 1.22.3583 
N. Tanks and reservoirs ja sė 28,388 is 28,388 28,588 '28.388 
O. Miseelansous +. sa së 1,669 ex 1,669 | 1,669 1,669 
P. Maintenance. e WW 764 m 764 764 764 
Total .. 2,602,728 b4 2,62,728 2,62,728 
«(8) Distributaries— ——— ——— ee ————— EN t ad Em od PIRE 
L. Earth work Ss Sg a . E : 
Total .. vs M " em , 
(5) Special tools and plant T . .. . eg 
Provision for untoreseen works e T A v ge 
Total, Works .. 3,514,321 as i 8,54,321 3 $ 
II. ÉsrABLISHMENT Geh s ix "80,839 gé "80,339 oer Baers 
TUL. Toons AND l'hANT — .. ics s 12,449 T 12,449 12,449 12.449 
P 
Grand Total .. 4,47,109 deg 4,47,109 4 
V. Less—-RECRIPTS ON CAPITA ACCOUNT — .. 1 .. PES dicas: SC Ed 
(a) Net Total: .. 4,47 ,108 Séi 4,47,108 4,247,108 4,47,108 


(a) Ohargeable to ** 48. Minor Works and Navigation — Provincia,” 


— M Áo 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-1993. 


SAGILERU System—Oanal Project. 


No, 3.— Revenue Account for and to end of 1922-1993. 


MADRAS PRESIDENCY. 


T — —_ Moo S TUTTO MM a a 5 o 


'ToTAL. 































































































TOTAL. 
Receipts. ; , Charges. 
Previous. o ee eng Total. Previous. |1922-1923.| Total. 
ne, F ES. Rs. I. EXTENSIONS AND luPuovnwENTS— op. Re geen, ded ded d ae a a a na: > 
I, Dinzot RECRIPTS— (1) Head works 108 i 108 
(2) Main canals and branches T 7,248 es | 7,248 
D. Receipts trom pe | (3) Distributarion e 688 $a 688 
iions 53 53 (4) Drainage and protesti ve works .. , és 
(5) Speoial tools and plant ; ; is 
6. Receipts from other . E, es ee a 
canal produce 62 62 Total 8,044 Se | 8,044 
9, Rents of buildings .. 438 28 466 . MAINTENANCE AND HEPAIRS— | 
^ Head works : 3,240 S 8,240 
"11, Miscellaneous and (2) Main canals and branches .| 66,908 2,466 68,363 
other receipts 146 e 146 (3) Distrihutaries ^ 3,188 m 3,188 
— — | TER, M ——— (4) Drainage and protective: works ., isi fs 
Tou, Revenue realized (5) Special | tools and plant és ds Se ek 
in Public Works -Add —Unclassifiable outlay . T 
Department e 699 28 727 — E THEN 
Total 62,335 2,455 64,791 
Irrigation Revenne c: PRSE 
realized in Civil Total, Extensions and Improve- 

Department 69,848 | — 4,978 64,870 ments and Maintenance and 

—|- Repairs e 70,880 2,456 72,836 

Total, Direct Receipts.) 76,647 | — 4,960 65,597 LV. EsTABRLISHMENT 20,787 2, 464 23,251 

V. Toors AND PLANT M ze "294 36 "330 

AI. IxbrrecT Recerrrs— VI. REFUNDS or REVENUE "T 
Share of Land Kevenue ————— —— iL 

collected in the Civil Total, Direct Charges .. | 91,401 4,956 96,416 

Department 1 . 188 
———— | |-— — ——— | Share of collection oharges in the Civi) 

Total, Publio Works department s n Ep 8,500. | — 249 3,251 
and Civil Depart- Indirect charges. - 2, 936 870 ` 8, 308 
menís, Revenue .. 70,731 | — 4,946 65,785 em — 

Total, Direct and Indireot Charges 97,897 5,076 |1,02,978 
* Deduct old maintenance charges 
saved to Government 21,623 4,739 26,362 
| CHEER, TN O 
i 76,274 337 76,011 
| Balance, net revenue "S — 6,543 |— 5, 488 —10, 826 
Total, Receipts ..| 70,731 | — 4,946 E 65,785 | Grand Tota] .. | 70,731 ri 946 | 65,785 
a RA 
* Direct-— p. 
Extensions and Improvements E A ` ; $ Si 
Maintenance and Kepairs M T I e . GE 
Establishment we ín Sé m e »* 2, 32 
'Lools and plant = sä Es e e T “o 
Total . 4,410 
Indirect oe ae DÉI we we D D DÉI ae $29 
Total 4,739 
No. 4.—Interest Account for and to end of 1922-1923. 
A PNE EE UNIS A ELLE 
Amount Amount 
"s 1-2 5,648 
E: 4,29,996 Net reveuue realized to end of 1921-22 oi — : 
1o cb DERI : : re dr 14,867 Net revenue realized during 1922-23 .. .. | — 5,283 
otal interest charges for the y Balance, net interest charges A " 4,656,689 
“Balance, net revenue - .. - bu gege geg 
Tota] ide 4,44,868 | Total 4,414,863 


H BEENDEN A A 
ee MA cC ES 


No. 5.—Account of Indirect Charges for and to end of 1922-1928. 














- Particulars. | Previous. | 1922-1923. | Total. 
l RB. Ré. R8. 
Gest A 312 | S 6,372 
italian of abatement of land revenue 11217 S he 
Leave and pension allowances za e x IA d mi 
Total .. 17,619 Ge * 17,619 
e Geen ^. 9,909 -345 3,254 
Leave and pension allowances "T x m ne a 
Audit and accounts ks $5 ee à T 
| Total .. 2,936 870 3,306 
————— —Ü pc nmt ——— — ooo ai. 
Grand Total .- | 20,555 370 20,925 


soene 
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IRRIGATION BRANCH. Pustic Works DEPARTMENT. 
SAGILERU System—Canal Project. 


No. 6.— Statement comparing Charges to date with Sanctioned Estimates. 


CHARGES AGAINST CLOSED 






























































B ANCTIONS: CURRENT SANCTIONS. REMARES. 
Total 
Expenas- | Expen- o de 
Particulars, ture : Unspent| against 
: against ‘ag | Amount of GO. ¡Amount 
ra open | Total. ao "E sanotioned| Dë OD 26 dit Ka, and ` of 
EENEG" oral estimate. des date. estimate: 
tion UHR: estimate.) sanotions. 
| estimate. tion. 
l 
Direct Mero RS. BS, RS. 
Works | 354821 | .. | 8,254,331] .. > E 3,54,321 
Establishment . | 803399] .. 80,3559 | |... Sa i 80,339 
Tools and plant e 12,440 T 12,449 Se T T 12,440 
Suspense aceount 1 a . EN ex e E EN 
| Total .. | 447,109 | .. | 447,109 | .. T e 4,47,109 
— | ———ÀÀ y — e mamma ee —À —— —s | ee eee, A EEE PA 
Less—Receipts on capital 1 = fs T ve T 1 
account, —-——_ | -——- = | > A | ren 
Net total .. | 447,108 | .. 4,47,108 S. cus 4,47,108 
Indirect Charges. CN 
Capitalized abatement of 6,372 S 6,872 E E s _ 6,872 j 
land revenue. i i ] 
Leave and pension allow. | 11,247 | .. 11,247 | |... " " i | 
BAGES. 
Total .. 17,619 $a 17,619 Gs gs „si 17,619 
Grand Total .. | 4,64,727 | .. | 4,64,727 M | 4,064,727 


Tanapura VaNKA Tank— Tank Project. 
No, 2.—Capital Account for and to end of 1922-1923. 

































































Direct CHARGES. Cost of 
construction Expendi- 
| as now estimated ture 
IIeads of account, . | (construction , against 
Previous. | 1922-1923, Total. estimate closed closed 
e on 31st, March estimate, 
| 1907). 
I. Wonzxs— R8. RS, RS. 
(2) Main Canals and Branohes— 
B. Land ., Ga jx 5,635 5,636 5,635 5,635 
C. Works di Sé 4, 849 4,849 4,849 4,849 
K. Buildings we T T SS 
L. Earthwork  . los 37, 954 Sé 37,954 | 87,054 37,984 
O. Miscellaneous .. - T zs ^ Wa 
Yotal 48,438 A 48,438 48438 | 48458. 
(3) Distributaries— i o S si 
B. Land.. aes .. * é, t” D aa 
C. Works vs a a 
L. Earthwork +. P "5,910 e 6,910 5,910 
O. Miscellaneous av aa ee ta RI l 4 ? . Kee 
Total 5,910 5,910 5,910 5,910 
(5) Special tools and plant— é I dE Wi 
Provision for unforeseen works ; i | ge Si 
Total Works 54,948 S 54,848 54,348 | 
II, ESTABLISHMENT ^. 3 11,204 n 11,204 11,204 11904 
III. Toots AND PLANT  .. e jà d 731 ee 731 731 731 
Grand Total 66,283 bs . 66,283 66 
V., Less —Brorrerg on CAPITAL Account v pe » pus Ee 
Net Total m. di ee 66,283 68,283 66,288 
A pportionment — — | ——— | EI 
Chargeable to 49. Irrigation Es k^ 
Chargeable to 43. Minor Works and a 
Navigation — 
Provincial is 61,239 ae 61,239 « 
Chargeable to 33, Famine Relief es 5,044 Se j 5,044 E 
Total .. 65,283 5 66283} |. [| . —— 
No. 4.—Interest Account for and to end of 1922-1923. 
; Amount. . Amount. 
T t charges to end of 1921-192 e A Iw 
otal interest charges to end o 922 a 36,346 Net revenue realized to end of = f 
Total interest charges for the year 1922-1923 . 2,204 Net revenue realised during 19221939 e he 
Balanoe, net revenue P te e ex Balance, net interest charges 2 Ma 38,550 
Total .. 38,560 Tota .. am 


———————————————————— M EE x 
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ADMINISTRATIVE ACOOUNTS FoR THE YEAR 1922-1928, MADRAS PRESIDENCY, 


TALAPULA VawkA Tanx—TZank Project. 
No. 5.— Account of Indirect Charges for and to end of 1929-1993. 











Particulars. Previous. 1922-1923, | Total. 
EMIL M MM ICM LLL Ll SD MUNDO NN REG 
CarrTAL— ES. 
Capitalization of abatement of land revenue e s 972 i 972 
Leave and pension allowances T eg pis ‘a 1,569 : 1,569 
, 

Total ., 2,541 T ETT 
Grand Total ., 2,541 254 


No. 6.— Statement comparing Charges to date with Sanctioned Estimates. 


uM GISELE RA MEN o ARM NR 
CHARGES AGAINST CLOSED 








SANCTIONS. CUBRENT SANCTIONS. REMARKS, 
Auc "Total 
| charges d 

Expendi- | Éxpen- to date 
Particulars. tureagainst) dibure Amount Unspent! against 

construo- | #8ainst| Total. Charges | of sange, ` balance] old and | G.U. No. Amount of 

tion open to date. | tioned of current and date, estimate. 
estimate. canal estimate. jestimate.| sanctions. 
sanction, 








Eh 



































Direot Charges, RB, RS. R8. 
Works es se an 54,348 ee 54,548 .. ee ea 54,348 
Establishment  .. T 11,204 Vds 11,204 is is T 11,204 
Tools and plant an os ER er 781 ee oe be 741 
Suspense account .. m F : és . € 

Total ..| 66,283 | .. 66283| — .. 7 66,288 

Los—Reooipts on Capital |-——-—— |——--——|-____ ——-[-———-——.|—— ——|--—-———-[-—— —-—- 
Account vx ie Gs : 
Net Total ..! 66,988 | .. 66,283 iw e " 65,288 

Indirect Charges. Y | ii -—-|--————|—-———————-i-—————- 

Capitalized abatement of 
land revenue .. Si 972 à 972 cx T AS 972 
Leave and pension allowances 1,569 m 1,569 Vs 2» - 1,569 
Total .. 9,541 D 2,541 Se > -" 2,541 
Grand Total ae 68,824 68,824 si LR: >. 68,824 





m—————Á— t (——M— nmt 








Cuwsux TaxEk—Zaenk Project. 
No. 2.—Capital Account for and to end of 1922-1923. 






































' Drrect CHARGES. Cost of 
—| construc- 
tion as now} 4, : 
estimated cee 
(construc~ ^ 
: against 
BS Previous. |1922-1928.| Total. Be A closed 
closed on estimate 
81st March 
1896). 
AR A A 
i, WoRkKs— R8. RB, R8. RS. 
o erem s s c "Al zc | Tmp oum um 
N. Tanks snd reservoirs... T en. D ides RM: : Seege ege 
Total ,, 87,814 is 87,814 | 37,314 27,314 
a e - 1,136 " 1136 | 1,186 1,136 
B. Land de de de "| 926/13 Ei 26,313 | 26,713 | 26,718 
Ech oko ooo ou Sa) S | aa] aj em 
O. Miscellaneous T d d SS bu d e Gass? ` i Sa 
Total ., 31,387 x 31,387 31,387 81,987 
(Ei Special tools and plant— , PS g , Ta 5 23. 
i 68,701 T 68,701 68,701 68,701 
c —— Tos WOO en, ie on a 15,284 | 16,28¢| 16,284 
. EsTABL ee d da de "i i T I d 
1LF. Tcons AND PLANT d d ER a9 h E EP AES L E 
- Grand Total .. 83,985 " 83,085 83,985 83,985 


(a) Chargeable to ** 43. Minor Works and Navigation —P rovinoial,'' 
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IRRIGATION BRANCH, Pubiic Works DEPARTMENT, 


Cumsum Tank— Tank Project. 


No. 3.—Revenue Accounts for and to end of 1922-1923, 





















































Tora. Toran. 
ipte. Charges. 
SCH Provious. 1922-1928, Total. Previous, 1922-1928 Total. 
e BS. R8, HB. I. ExTENSIONS AND ÍMPROVEMENTS— RS, R8, RS, 
I, DrgEcr Recerets— (1) Head works oe DÉI 418 .. 418 
(2) Main canals and branches ` . 1,933 1,933 
8. Other canal produce. 111 vn 111 4 (3) Distributaries SR 5,140 122 5,862 
11, Miscellaneous e ll T i 11 | (4) Drainage and protectivo works ,. | . .. ta T 
JA ————--——i (8) Special tools and plant e , 5 .. 
Total, Revenue realized Add— Unclassifiable outlay i 7,186 i 7,186 
Publio Works . | igncm 
Deiren, - 129 t 122 Total ., 14,677 722 15,399 
Irrigation Revenne II. MAINTENANCE AND REPAIRS— PEE t ENS n 
realized in Civil (1) Head works ., Ké 1,902 2 1,904 
Department .. | 254,020 7,£81 | 2,51,601 |. (2) Main canals and branches ..| 24,135 798 | 24,993 
(3) Distributaries T 22,114 es 22,114 
—————— |____ (4) Drainage and protective works .. 1,047 Pa 1,047 
Total, Direot Receipts. | 2,44,142 7,581 | 2,61,728 |. (5) Special tools and plant si is ji a 
e Add —-Unclassifiable outlay .. i 24,128 a 24,128 
AI. Inpmecr Receirrs-— SES MEE eo 
Tota] .. 73,326 800 74,126 
Share of Land Revenue ———— | —— —— 
collected in the Civil Total, Extensions and  Improve- 
Department e 21,101 461 21,862 monte and Maintenance and Repairs, 88,003 . 1,522 89,525 
IV. EsTABLISHMENT De RE SS 24,727 1,527 26,254 
——— beten V. Toons AND PLANT ,, D SN 267 22 . 779 
Total, Public Works VI. ReruxDs op REVENUE da Gë es " 
and Civil Depart- J J 
ments, Revenue vn | 2,65,543 | 8,042 | 2,72,685 Total, Direct Charges .. | 1,18,487 3,071 | 1,16,558 
Share of collection charges in the Civil 
department EN ue sg 13,271 402 13,673 
| Indirect charges .. T js 2 6,235 229 6,464 
Total, Direct and Indirect Werer: 1,832,993 3,702 | 1,806,695 
(2) Deduct —Old maintenance charges 
saved to Government T 24,000 1,718 25,718 
Net Total .. | 1,08,993 ; 1,984 | 1,10,977 
Balance, net revenue ,, ; | 1,560,550 6,058 | 1,602,608 
Total, Receipts ,. | 2,65,543 8,042 | 2,73,585 Grand Total .. | 2,65,543 | 8,042 | 2,73,585 
| 
CRECEN es 
RS, 
(a) Extensions and Improvements .. T T t oe .. (x e 
Maintenance and Repairs i .. Ge ee Se s Se 193 
Establishment K a ia is m E os Si 795 
Tools and plant to T oe T T ee "T és 11 
Total, Directcharges .. 1,599 
Indirect charges Se it d Vs ep de Sei Lag 119 


Grand Total 1,718 


No. 4.—Interest Account for and to end of 1922-1923. s 
M —À—À————— S 





Amount. 




















Amount, 
BS, 
Total interest charges to end of 1921-1922 es 1,02,045 | Net revenue realized to end of 1921-1922 E ,56, 550 
Total interest charges for the q 1922-1923 ge 2,793 | Net revenue realized during 1922-1923 6, GEZ 
Balance, net revenue .. Gs en 57,110 
Total .. 1,62,608 Total REN GU NN EL 608 








— — T 


No. 5,—Account of Indirect Charges for and to end of Iessen, -—— 




















M MÀ 
Particulars. | Previous. 1922-1923. | Total 
CavrTAL— | B8. | RB. | RS 
Capitalization of abatement of Land Revenne ss 206 we 208 
Leave and pension allowances T | 2,182 | 2,182 
| A ++ > 
Total i 2,388 - | = 
REVENUE— AA M EIA —.| iD 
Capitalization of abatement of Land Revenue TE 2,764 2,764 i 
Leave and pension allowances T sk ‘ 3,462 214 | 3,67 6 
Audit and account x - 9 j 15 * 94 








| 
| 
Total ,. | 6,235 229 6,464 
Grand Total a 
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ADMINISTRATIVE ÁCCOUNTS FOR THE YEAR 1922-1993. MADRAS PRESIDENCY. 


Cumpum Tank— Tank Project. 


No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 


CHARGES AGAINST CLOSED 


















































SANCTIONS. CURRENT BANCTIONS. OR REMARES. 
: ota. 
NT Expendi- |Expendi- | Pirate St 
articulars, turg ture Amount | Unspent old Sd G.O. A 
against against Total Charges} of sanc- | balance i t O. mount 
construc- open : to date. | tioned | of esti- ns E and En t 
tion canal estimate., mate. SR date, ¡Pumabe. 
estimato. jsanction. | 
Direct Charges. RB. RS, RS, RS. 
“W orks e zx 37,814 | 31,387 68,701 ; gs E 63,701 
Establishx ent 25 8,495 6,789 15,984 ES is - 15,984 
Tools and plant e os Me Së e SCH SE? id 
Suspense account T zs vi .. $e 
Total ..| 46,809 | 38,176 83,985 | .. A .. | 83,985 
. Less--~ Receipts on 
Capital account. s .. oe eg T 
Net Total ..| 45,809 | 38,176 83,985 | .. - .. | 88,986 di 
Indireot Oharges. B g ] 
^Üapitalized abatement 
of land revenue, Se 206 206 eh e, V . 206 
-Leave and pension 
allowances as 1,232 ! 950 2,182 Sp Ge ER 2,182 
Total .. 1,282 | 1,156 2,338 Ke EN Lis 2,388 
Grand Total ,, 47,041 | 89,832 86,373 EN E "T 86,873 














- MABKAPUB Tank Prosect—Tank Project. 


No. 2.—Uapital Account for and to end of 1922-1923. 
A A EE 
Direct CHARGES. Gant.of sank 
structi on as 
now estimated. | Expenditure 
Construction | against closed 





Heads of account. 





























Previous. 192-1928, | Total. estimata closed estimate. 
on 31st March 
[I9t1. 
NETUS i A CI eee 
J, Wonxs— as. RS. R8. RE. 
dad er " s 163 " 163 163 163 
C Works $ [| , 41,177 i 41,177 41,177 41,177 
K. Buildings ee ee o. se ek os «> as 
L. Earthwork .. oe ee oe e: ve ae 
O. Miscellaneous Ze Wis "m BUE... n 2. 8 . 
Totalo. 41,340 AYA 41,340 41,340 41,340 
a e and Braneli 7 2.499 8 2,499 2.499 2555 
C. Worke * 8,949 pe 8,949 16,567 8,944 
E. River and hill torrent works. - m r e ge gu 
x Bul e arenes Ce iA Go à ges 887 887 
L. Earthwork a bé Ss 41,540 ee E E 41,540 
O. Miscellaneous ER as 277 -+ di E 277 
Total 64,162 | es 54,152 61,770 54,152 
“Provision for unforeseen works wë i V j : LEE ES 
Total, Works 95,492 .. 95,482 1,03,110 05,492 
4 ae 
IL. EsTABLISRMENT D S 21,165 I 21,165 ii 21,165 ` 
AU. Toors AND PLANT P déi .. SE, We T . e 
Grand Total 1,16,657 es 1,16,657 1,26,332 1,16,657 
- Y. Less— RECEIPTS ON CAPITAL ACCOUNT x m D NN oe aa 
Not Total * 1,16,657 T 1,16,657 1,26,332 1,16,657 


* Chargeable to “* 48. Minor Works and Navigation—Provincisl.” 
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Pustic Works DEPARTMENT,. 


MARKAPUR Tank Prosect—TZank Project. 
No. 3.—Revenue Account for and to end of 1922-1923, 


IRRIGATION BRANCH. 


eg ege E 0M 


Receipts, 


TOTAL. 





Previous. |]1922-1929.] Total. 








Charges. 


Previous. 


Tovar. 


t 


1922-1923. 








Total, 


t ro ——  — À—— a  ———————— À —————Á—— ——— !——cs—— m A Kc nc. 






































e R8. R8. BS, I. EXTENSIONS AND IwPROVEMENTS— s RA, 
A E s (1) Head works vg à 6 Di 
LH Pranon ODORE TS (2) Main canals and branches d um gé SE 
5. Receipt fro (8) Distributaries it T T 3 
RRC m id 5 Vx (4) Drainage and protective works. T S vá 
(5) Special tools and plant ; T .. T 
6. Receipts from — — — — À IN 
Word canal pro- Total .. 4,013 T 4,013 
duce ee o 41 30 71 re |o AS | ans Oey 
LL. MAINTENANCE AND BEPAIRS-—- 102 ok Tm 
1. Miscellaneous 238 233 (1) Head works .. - - 112 ; 
: ———— I———— [o (2) Main canals and branches è 6,942 552 7,494 
Total, Revenue realized in (8) Distributaries e Se 925 84 1,009 
Publio Works Depart- (4) Drainage and protective works, Ss is vá 
ment ge ge 274 30 804 (5) Special tools and plant T . - T 
Irrigation Revenue rea- - —|——— —. -—-———| Add—Unelassifiable outlay .. - . T T 
lized in Civil Depart- KE Oe | 
ment ge ..] 51,696 2,786 54,431 Total . 15,579 1,141 16,720 
Total, Direct Receipts . 51,970 2,160 (4,735 | Total, Extensions and Improvemenis 
= crm -——j——-——-—-—| and Maintenance and Repairs 19,592 1,141 20,733 
IY, Ten sot Hecpran-— IV. EsTABLISAMENT i -> 7,969 1,145 9,114 
V, Toots anp PLANT = 76 17 93 
Share of Land Revenue | VI. Rerunps of REVENUE +. és Sé si Sg 
collected in the Civil | AER ro cR 
Department .. Ke 10 l 11 Total, Direct Charges .. | 27,687 2,903 29,940 
Share of collection charges in the Civil |———————| -——-——|————- 
—————|——F—————-| Department ; T "T 2,583 137 2,720 
Total, Public Works and Indirect Charges ,. T .. 1,133 171 1,304 
Civil Departments, DE EE, FRONDE UN. 
Revenue  .. : 61,980 2,766 54,746 Total, Direct and Indirect Charges .., 31,353 |. 2,611 33,964 
Deduct--Old maintenance charges saved ——6—LT———|T--—-—— 
ta Government * ,. DA 2,597 625 2,922 
Net Total ,. | 28,956 2,086 81,042 
Balance, net revenue .. .. | 23,024 080 23,704 
Total, Receipts ..| 51,980 2,766 64,746 Grand Total ..| 51,980 2,168 54,746 | 
* Direct— RS, 8 
Extensions and improvements .. : . T T vn 29 
Maintenance and repairs ,, T e ] : T 218 
Establishment — ., - = qe ; is vs s.a 243 
Tools and plant oe oe en CR? CR ee +» es 4 
Total 489 
Indirect es OR oa ee oe ee aa as 86 
Total .. 526 


No. 4-—Interest Account for and to end of 1929-1993. 








Amount, Amount. 
R8, RS. 
Total interest charges to end of 1921-1922 56,263 | Net revenne realized to end of 1921-1922 x 23,024 
"Total interes& charges for the year 1922-1923 3,879 | Net revenue realized during 1922-1923 680 
Balance, net revenue ., vi "s a i; Balance, net interest charges - j 35,438 
Total 59,142 Total 59,142 





EE 
No. 5.—Account of Indirect Charges for and to end of 1922-1928, 


— 


























Particulars. | Previous, 1922-1923, | Total, 
——————————————————————————————— _ ___>< NEE 
a R3. R35, RB. 

Capitalization of abatement of land revenue T T vi 1,038 T 1,088 
Leave and pension allowances - — .. IT er - ` 2,963 Se 2,988 
Total 4,001 ` i4 4,001 a 
R o m u um 
eave and pension allowances T s Si 2 - 
Audit and accounts T .. T T ee T e "n aa 
Total 1,133 171 1,804 
Grand Total ., 5134 mm 5,305 
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ADMINISTRATIVE ÁCCOUNTS FOR THE YEAR 1922-1923. MADRAS PRESIDENCY. 


MARKAPUR Tank Prosecr— Tank Project. 


No. 6.—Statement comparing Charges to date with Sanctioned Estimates, 


emgeet CC A Ee A 
CHARGES AGAINST CLOSED 


























SANCTIONS. CURRENT BANCTION8. REMARKS. 
Total 
Texpendi-| Ex pendi- charges to 
se tuvo bara Amount Un- date against 
against | against Charges | D Eng: spent old and GO. |Amount 
eonstruo-| open | Total. | Q5 PRU tioned | balance ourrent (Ro and) of 
tion eg 9 esti- of esti- | sanctions. | Date. lestimste. 
estimate. sanction. mate. mate. 
Direct Charges. RS. RS. RS. R8. | 
Works .. E +. | 94,107| 1,385 | 95,492 Sé 7,618 7,618 95,492 
Establishment .. ..P 20,846 319 21,165 T 1,905 1,905 21,165 
Tools and plant.. vat - a He E 152 152 si 
Suspense account S T e fe vs b . 
Total ..|1,14,953| 1,704 |1,16,907| — .. 9,675 9,875 1,16,657 | Mis. 89 | 7,618 
: I., 24th 
Less—Receipts on Capi- Mar. 
tal account  .. vs e aT a e .. 1923. 
Net Total ..|1,14,953| 1,704 | 1,16,657 2 e 1,16,657 
Indirect Oharges. 
Capitalized abatement 
of land revenne ; 1,038 1,038 zx ës 3,038 
Leave and pension 
allowances  .. s 2,018 45 2,968 M Se T 2,963 
Total vo 2,918 1,088 4,001 es = ae D 4,001 
Grand Total ..|1,17,871| 2,787 |1,20,058 .. 9,675 9,675 1,20,658 
YELLANUR Tank Prosscr— Tank Project. 
No. 2.—Capital Account for and to end of 1922-1929. 
An eege D 
Dresor CHARGES. Cost of Expendi- 
construc- ture against 
Heads of account, tion as now closed 
Previous. (1921-1922. Total. estimated. entimnie. 


A A LL ————————————MÁÀ—————— 







































































I. Wonksü— RS, J R8. . ES. a 
DAT 2k cR oom oc] Sube 5 13,755 13,755 " 
C. ‘Works ..- S "A es SC 19,102 ZP 19,102 15,778 E 
L, Earthwork — .. «+ | 1,40,087 e 1,40,087 1,£0,146 e 
O. Miscellaneous .. SÉ - e 11,085 T 11,085 12,710 E 
Total ae 1,84,029 .. 1,984,029 1,85,388 .. 
Ud E 2. oae e 1,017 695 : 
O. Worh& a xo 0e NM 4,836 4,836 2,601 E 
L. Earthwork |. s > ; 1,410 ; 1,410 2,014 d 
O. Miscellaneons .. za zs M T f Se - Ze 

Total .. 7,263 7,263 5,310 f 
(5) Special tools and plant. e^ T e mE. 
Provision for unforeseen works .. i is as . oe T se xx 
Total Works ..| 1,91,292 is 1,91,292 1,90,698 ae 
II, EsTABLISHMENT DÉI D "a «>» D 41,156 D Ké SE We 
IH. Toons AND PLANT +» Sg > 2x 7,087 z ; 
Grand Total ..| 2,39,535 2,39,535 2,35,711 a 
343 se ae 
V. Less RECEIPTS ON CAPITAL ÁCCOUNT Get 343 bs 
Net Total”? .. 2,39,192 2,239,192 2,35,711 


AAA A EI BE 
* Chargeable to 
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_ a A ——— A 7 
$ 43. Minor Works and Navigation—Provinoial.”” 
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IRRIGATION BRANCH. Posrtic Works DEPARTMENT. 


YELLANUR Tang Prosecr—Tank Project, 
No. 3,—Revenue Account for and to end of 1922-1923, 















































| Toran. PEDI ud 
eceipls. Charges. : 
ais Previous, |1922-1928,| Total. i Previous. |1922-1923. Previous. [1922-1023 Total. 
: | 
RS RS, 28. | I, EXTENSIONS AND ÍMPROYEMENTS ~ RB. ES. BB, 
| (1) Head works .. e T ee 
Dingcr Recerers=— (2) Main canals and branches 2 ks aie T 
(3) Distributaries m 19 e 19 
6. Receipts from other (4) Drainage and protective ‘works - ge e ee 
canal produce .. - es > (5) Special tools and plant de ae .. ve 
9, Rents of buildings, T - Total ., 19 T. 19. 
11. Miscellaneous... T is d III. MAINTENANCE AND REPAIRS-- 
| (1) Head works .. NS 150 Se 150 
AAA A | nnn —jP——--——-—| (2) Main canals and branches : 140 Ss 140 
Total, Revenue realized (8) Distributaries . ei 242 Ch 242 
in Publio Works (4) Dreinage and protective works ‘A 7 27 27 
Department LE gi S (5) Special tools and plant .. e Gs ee 
Add-- Unclassifiable outlay es e: " e 
Irrigation Revenue c——— a — C 
realized in Civil Total .. 532 27 559 
Department oe 5,148 3,239 8,887 | —— | lA | —— ——— 
| Total, Extensions and Improve- 
—— m ja — ments and Maintenance and i 
Repairs” .. id Se 55] 27 578 
Total, Direct Receipts .. 5,148 3,239 8,887 
| IV. ESTABLISHMENT *.. M 411 27 438 
Hi, Inpinscr Rucriers—- V. Toors awn Puant — .. vs 6 : 6 
VI. RzruNDs or REVENUE .. 2s T i .. 
Share of land revenue o li GEES 
collected in the Civil ; Total, Direct Charges ,, 968 64 | 1,022 
Department Vis 124 464 588 + SE ee 
Share of collection charges in the 
—— ——L——————— Civil department " 257 162 419 
Totaj, Publio Works Indirect charges .. i Ss 59 4 63 
and Civil Depart- IRE DEER en E 
ments, Revenue ,, 5,272 3,703 8,975 Total, Direct and Indirect Charges, 1,284 220 1,504 
* Deduot-— 
Old maintenance charges saved to 
Government ,, ek "s T T ve 
Net total ,, 1,284 880 1 504 
Balance, net revenue ., 3,988 3,483 7,471 
Total, Receipts .. 5,272 3,703 8,975 Grand Total ,, 5,979 3,703 8,975 


cM E MC CM CC D BEES dió 
l No. 4.—Interest Account for and to end of 1922-1923. 
A AE a 








Amount, Amount. 

. RS, RB. 
Total interest charges to end of 1921-1922 T 84,653 | Net revenue realized to end of 1921-1992 T 3,988 
Total interest charges for the year 1922-1928 ., 8,345 | Net revenue realized during 1922-1923 e 9,183 
Balance, net interest oharges., e 85,527 
Total ., 92,998 Total 9% 92,998 


YELLANUR Tang Prosecr— Tank Proyect, 


No. $.—4A count of Indirect Charges for and to end of 1922-1923. 
A Á— Ó—— — NIRE 




















Particulars. Previous. | 1922-1923. Total. 
— 3 AA RM UTR ee 
CAPITAL— f RS. | ES. RS. 
Capitalization of abatement of land revenue E ka 24,153 is 24,763 
Leave and pension allowances... ge i e 5,762 ee 5,762 
Total ,. 30,515 30,515 
REVENUE— ——— | ee | cercos rs 
Leave and pension allowances Sé de as 58 4 69 
Audit and account .. - T .. T ` 1 a 1 
Total .. 59 4 ^ — 68 
Grand Total ., 30,574 4 30,578 - 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-1928. MADRAS PRESIDENCY, 


No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 





CHARGES AGAINST CLOSED 























S ANCTIONS, CURRENT SANCTIONS. Total |. Kzuanks. 
Expendi- Expendi- edes 
: ture o date 
Particulars. ture et Amount of| Unspent | against 
against 8 Amount 
; open | Total. Charges} Sanc- balance old and | G.O. No. and f 
construc- | canal to date.; tioned of current date. "hu 4 
tion cur danos estimate. | estimate. | sanctions. eee 
. aids tion. 
Sois DLireot Charges. ; os et m ES. Direct. RS. 
a as ee ba ee e a ee t ` y ` 3 $ RENE 1 91 292 25 I. 16th 1 90 698 
Establishment...) ue] " 41,156| 37,893 | -— 3,268 | 41,166 | Jan. 1918. ES 
2 pele C E. N e E 7,087, — 7,120 83 7,087 
Total ..| a. NE 635) 2,88 ! 
uc e Bus | | o.  [2,39,585| 2,85,711 | — 3,824 | 2,89,535 
: account .. eo. es i „$ ae » > 343 t. TEC. 343 343 
"m nore = d SE .. |2,89,192| 2,35,711 | — 8,481 | 2,39,192 
Capitalized abatement of land | m Indirect. 
P ips "HER T 2 T 24,758] 24,784 31 24,753 [25 I., 16th; 30,089 
eave and pension  allow- E Jan. 1918. 
ANCES +. v5 $a de ee x vs 5,762 5,305 — 457 5,762 
Total .. v Ss T 39,515 30,089 — 426 30,615 
Grand Total ie - M .. | 2,69,707| 2,65,800 | — 3,907 | 2,69,707 





Pe wees ee 


Kocmeruvu Tank Prosecr— Tank Project. 
No. 2.— Capital Account for and to end of 1922-1978. 


a 




















Cost of 
construc- 
DigroTr CHARGES. tion as now Expendi- 
estimated, | ture against 
Heads of account, sonetruotlon losd 
_ A | estimate EN estimate, 
Previous. |1922-1923.| Total. on diet March 
1919. 
BEE 
E ^WORES-— B5. ES. RS. 
1) Head Works— 
H B. land  .. i S à S 9,714 E 9,714 9,714 9,724 
C. Works ‘ we Se 89,331 ue 389,331 39,381 39,331 
K. Buildings " vs 25 $5 1,238 M 1,238 1,238 1,238 
L. Earthwork vi - nS " 42,981 ex 42,981 42,681 42,981 
O. Miscellaneous . Sa ik : 17 és 17 17 17 
P. Maintenanoe ee en ea ta rt re " mg e a A RERO JEN A P M PUE 
Total ,. 93,281 ET 93,281 93,981 93,281 
(2) Main Oanals and Branshes— 
B. Land  .. 2 e v 24 e T s P Si 
C. Works oe ee oe E E "n ae oe $ > ee 
D. Regulators — .. Ps ve is 2,839 m 2,339 2,839 2,339 
L. Earthwork m ds vs is 5,826 ah 5,826 0,826 5,826 
O. Miscellaneous .. m jx das qs 15 15 15 15 
Total .. | 8,180 8,180 8,180 8,180 
- (5) Special tools and plant aw Bi T s m T . 
Provision for unforeseen works .. T ek m m VS m ix 
Tota» Works .. 1,01,461 T 1,01,461 1,01,461 1,01,461 
II. ESTABLISHMENT Ss We "T v 22,158 m 22,158 22,168 22,158 
111. Toors ann PLANT  .. a 9 s 1,046 T 1,016 1,046 1,046 
Grand Total ,. 1,24,065 WW 1,24,668 1,24,665 1,24,665 
V. Less —Receipts on Capital account .. Ps 60 ix 60 60 60 
Net Total* ,. | 124,005 | +. 1,24,605 1,924,606 1,24,605 


* Chargeable to “ 48. Minor Works and Navigation—Provincial.” 
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Pustio Works DEPARTMENT. 


Kocuerovu Tank Prosmor—Tank Project. 


















































No. 3.—Revenue Account for and to end of 1922-1923. 
ia T9 07 
| ` ToTAL. Torar. 
Receipts. Charges, ] 
VENDS | Previous. [1922-1923.| Total. E Previous. |1922~1923.) Total, 
: f . 
RS. RB. R8, RS. BS. R8. 
I. EXTENSIONS AND IMPROVEMENTS — 
Dose Recerrrs— 
- (1) Head works .. T LI 101 d (01 
6. Receipts from other | 
canal produee .. Và T T (2) Main canals and branches js - e| vi 
9. Rents of buildings. vs (83) Distributaries 603 - | 603" 
(4) Drainage and protective works +. T ` T 
li. Miscellaneous ` 21 T 21 (5) Special tools and plant T T T T 
A A REINES Total .. mi oe | 7% 
Total, Revenue realized om seme Weg 
in Publics Worke II. MAINTENANCE AND Repains— | 
Department ux 21 21 | 
(1) Head works - 4,806 384 | 4,690. 
' Irrigation Revenue 
realized in Civil l (2) Main cauals and branches m es T EE 
Department — 215 —309 — 524 i 
(3) Distributaries T T T | ` 
(4) Drainage and protective works .. T .. . 
Total, Direct Receipts -194 | am | —8608 | 
(5) Special tools and. plant T (e T | is 
II. Inpmect RzcEIPTS— Add—Unclassifiable outlay T e - T 
Bhare of Land Revenue Total ,. 4,906 884 4,690 
collected in the Civil ———— e E 
Department ; T T Total, Extensions and Improve- | 
ments and Maintenance and 
— | ——— -— Repairs +. ve - 6,010 384 | 5,894 
Total, Public Works 
and Civil Depart. IV, EsTABLISHMENT T T 8,716 386 4,101 
ments, Revenue ,, —194 — 309 — 603 
| i V. Toons Amp PLANT T Se 53 6 59- 
VI. REFUNDS op REVENUE .. ee 4 M 4 
Total, Direct Charges .. 8,783 775 | 9,558 
Share of collection EES in the . 
f Civil Department e -- 11 —15 — 26 
Indireet charges . 599 58 687 
Total, Direct and Indireot Charges. 9,801 818. 10,119 
— —— ——|[—— — Balance, net revenue ., .| -- 9,96 | — 1,127 | — 10,622 
Tota], Receipts —194 -~309 —503 Grand Total ,, — 194 309 -- 603 
No. 4.—Interest Account for and to end of 1922-93, 
Amount, Amount, 
RS. Xs s 
Total interest charges to end of 1921-22 ee 41,655 | Net revenue realized to end of 1921-1922 -- 9,4965 
Total interest charges for the year 1922-23 4,833 | Net revenue realized during 1922-1923 M Ka 1127 
Balance, net revenue .. "n . Balance, net interest charges, , 56,610 
Total .. 45,988 Total ..| 48,988 











r 
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ADMINISTRATIVE ACCOUNTS FOR THE YRAR 1922-1993. MADRAS PRESIDENOF. 


Kocmeruvu Tanx Prosecr— Tank Project, 


No. 5.—Account of Indirect Charges for and to end of 1922-1923, 
—M—————————————————————————————M MM M ez, à 






































Particulars, ; Previous. 1922-1923. Total. 
CariTaL— A Es, Hs. Hs. 
Capitalization of abatement of land revenue ... 8,027 m 8,027 
Leave and pension allowances  ,.. T ES 3,102 vt 3,102 
Audit and accounts mA aes in gei ss ... ... 
Total ... 11,129 Se 11,129 
REVENUE— RESI NUR 
Leave and pension allowances m ën 519 54 573 
Audit and accounts Sé T es T 10 4 14 
Total ... 529 58 587 
Grand total ... 11,658 58 11,716 





No. 6.—Statemont comparing Charges to date with Sanctioned Estimates. 














' CHARGES AGAINST CLOSED 
| SANCTIONS. CURRENT SANCTIONS. Ed REMARES. 
charges to 
Expendi- |Expendi- date 
Partioulars. ture ture Amount Unspent} against , _ Go ESCH? 
against | against| otal Charges! sano- balance | old and | wo and of 

construo- open : to date. | od ot current dato: ostimata, 

tion canal ostimato estimate.| sanctions. 

estimate. a : 


Direct Charges. Rs. Hs. 


Works be s.. (1,01,461 | ... [1,01,461 | ... ges ww» 115,01,461 
Establishmen sud ALDE | uv 22,158 | soo ei ER ES 
Tools and plant ... | 1,046, . 1,046 | ... ia - j 


Suspense account ... e SN ees SES 
1,24,665 aos one eet 1,24,605 


pent cm dnd D arl se tttm nd 





Total ...|1,24,665 


— ——— 
ED rudi Lom m 


Tess—Receipts on : 
Capital Account... 60 oe 60 Sei on T 6 


5 .. [1,24,605 








Y ms) ha 


Not Total .../1,24,008 | ... ]1,24,605 ] ... geg 











Indirect Charges. 
Capitalized abatement M 
"t land revenue ... 8,027 . 8,027 ass , i 
Leave and pension | 5400 
allowances i ..[ 8,1102 | oe 3,102 | ..- en P SE 
Total ..| 11,129 | ... | 11129 | o | oe | 11,129 
pu a. ^ |. [5857784 


Grand Total ... (1,385,784 | ... 1,935,284 | oe 


48 
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PubLic Works DEPARTMENT. 


Sropapur Tank Prosect—Tank Project. 


No. 2.—Capital Account for and to end of 1922-1928. 
A A E ee Sg MOS 


Head-of account. 


i, Works— 
(1) Head Works— 

A. Preliminary expenses (old 
outlay) * 

C. Works 

K. Buildings 

L. Barth work 

O. Miscellaneous  .. 

P. Maintenanoe 


ese 


eee 


* 


Total ... 
(2) Main Canals and Branches-- 
B. Land  ... 
D. Regulators 
E. Falls and Weirs 
L. Earthwork 
O. Miscellaneous 


9. 


Total ... 
(3) Distributaries— 
B. Land : ys 
©. Works .. MA 
T. Barth work T TA 
O. Miscellaneous SEN 
Total 


(5) Special tools and plant. 
Provision for unforeseen works . ... 


Total works 
Il. EsrTABLISHMENT 
III. Toozs AND PLANT .. 


Total 


V. Less— RECEIPTS ON CAPITAL 
ACCOUNT 
Net Total 
Chargeable to 385. Protective 
Irrigation Works = - 
Chargeable to 48. Minor Works 
and Navigation—Provincial ... 
Chargeable to 55-A. Irrigation 
Works—2. Unproductive 


DIRECT CHARGES. 








Previous. 1922-1923. 


6,463 
24,847 
2,398 
524,277 


A. | A ct 


5,60,769 


—— X | Oe eee eee 








omi A i | TAS es ae 


1,023 29 


a ee | A —— eee 


— 58,947 | — 8,087 








5,95,809 
99,328 
1,72,519 





— 8,058 
— 3,068 
45 





— 
—À || —su a UH wat DR 


7,97,651 | — 6,171 


— — —Q 





HA aa e BÀ 


442 


e 


1,97,209 





SS De, a p aq 


— 6,171 








5,000 
7,91,775 
484 


A > gee E LER 


7,97,209 


— 6,171 





— 6,171 





Cost of con- 
struction asg 
now estimated 












































(construction Expenditure 
estimate ¡28% 186 closed 
Total. closed on estimate. 
81st October 
1919). 
Rs Hs Rs 
6,468 6,463 - 6,463 
24,847 24,847 24,847 
2,398 2,993 2,393 
5,94,217 5,294,277 5,24, 271 
14 14 14 
2,010 2,779 2,175 
5,60,769 5,60,769 5,60,769 
11,950 | 11,950} 11950 
6,014 6,014 6,014 
17,964 17,964 17,964 
1,052 1,052. 1,052 
1,052 1,052 1,052 
— 51,034 | — 57,034 | — 57,034 
522,751 | 529,751 522751 
96,255 . 96,255 96,255 
1,72,474 1,72,474 1,72,474 
7,91,480 7,91,480 7,91,480 
449 442 442 
7,91,038 7,91,038 7,91,038 
3,000 Se 
7,91,775 Dad 
— 5,791 m 
7.91,088 EE IRE OMNI 


* Roepregents expenditure incurred on preliminary investigation, eta. 

















-191 


ADMINISTRATIVE ÁCOOUNTS FOR THE YEAR 1922-1923, NADRAS PRESIDENCY, 


SIDDAPUR Tank Proseor—Tank Project. 
No. 3.—Revenue Account for and to end of 1922-1928, 


































mamam J= 
Toran, Torar. 
Receipts. . Charges. 
Previous. 1922-1923.| Total. Previous. 1922-1020] Total. 
RS. RB. R8. BS. C RB. ES. 
i. DrgEcT Recerers— I. EXTENSIONS AND ImPROVEMENTS— 
5. Receipts from (1) Head works T T ee I T 
plantations . as ` 
(2) Main canals and branches — .. 233 "T 238 
6. Receipts from 
other canal pro- (3) Distributaries T E . ge T 
duce Sp T 
(4) Drainage and protective works. T T T 
11. Miscellaneous « Ke T 
A) — — — ——— (5) Special tools and plant js es vs 
"Total, Revenue realized in EA AA PE 
Publio Works E Total .. 233 "m 238 
ment Ce T Oe —— 
Irrigation Revenue rea- II. MAINTENANCE AND REPAIRS— 
lized in Civil PM (1) Head works T 1,547 580 2,127 
ment à 916 CH 916 (2) Main oanals and branches. 171 m 171 
e | ee A (3) Distributaries T T T 
Total, Direct Receipts 916 i 916 (4) Drainage and protective works, s : re 
(5) Special ‘tools and plant e en e T 
TI. Inpmezcr Reczrrre— Add—Unelassifiable outlay .. T oe i à . 
Share of land Revenue ———— oS 
collected in the Civil }————}———|—= ——— Total ,. 1,718 | 580 2,298 
Department .. T 916 T uec 
Total, Extensions and Improvements 
» and Maintenance and Repairs v 1,951 580 2 531 
Total, Publio Works and l ' 
Civil Depar mut : z i IN, ESTABLISAMENT s is 1,474 582 2,056 
Reyenue oe A ex .. T 
bons | V. Toons AND PLANT ^  .. - 20 8 28 
| 
VI. REFUNDS OF REVENUE .. ge T bs - 
| g Total, Direct Charges .. 8,446 1,170 4,016 
! Share of collection charges in the Civil 
De artment . .. af 40 ee 46 
Indirect Charges — .. T T 212 87 299 
Total, Direct and Indirect Charges ,. 3,708 1,257 4,960 
Balance, net revenue a.. .. | — 2,787 |— 1,257 | — 4,044 
Total, Receipta v 916 Grand Total ae 916 de 916 





No. 4.—Interest Account for and to end of 1922-23. 











Amount. Amount. 
mu" B8. 
; 2,383,733 | Net revenue reanzed to end of 1921-1922 ,, — 2,787 
Total interest charges to end E W nes 8 26,562 Net revenue realized during 1922-1923 ` ds — 1,257 
Total interest churges for the year eines nor interes charges i a ed 
Total .. 2,680,295 Total .. 2,060,296 


A a 


PAN — — 
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IRRIGATION BRANCH. PuBLic Works DEPARTMENT. 


SIDDAPUR Tank Pro3ror—Tank Project. 


No. 5.—Account of Indirect Charges for and to end of 1922-1923. 























A A A A a 
Particulars. | Preyious. 1922-1923. Total, 
gege «TU TEA 9 9 9 ————— 
CAPITAL— Rs. Rs. Rs, 
Capitalization of abatement of land 
revenue DN Gg IT DT zm see ges 
Leave and pension allowances ... > 13,905 —430 13,475 
Audit and accounts isa 3 — 80 — 97 
Total ... 13,908 — 460. 13,448 
REVENUE— m 
Capitalization of abatement of land 
rovenue ss Yes T Së e: 
Leave and pension allowances ... iss 206 81 287 
Audit and accounts jah o vg 6 6 | 19 
Total ... 219 87 - 299 
Grand Total ... 14,120 — 878 — ^ 18747 


No. 6.—Statement comparing Charges to date with Sanetioned Estimates. 








CHARGER AGAINST CLOSED : Tc em 
SANCTIONS. CURRENT BANCTIONS. REMARKS. 
Pond CNN IONS ERI SINN ET 
Expen- charges S 
ENG dps diture Amount to date 
a ° : against of sanc- nspent| against G 
against Charges | ;- balance | old and .0. Amount 
construc- i Total t tioned E No. and of 
Eoo sano- mato. [estimate.| sanction, date. estimate. - 
pA tion 
: | 
Direct Charges. Re. Bs. Rs. | Re. | 
Works ... - ... | 5,85,737/— 12,986) 5,22,751| ... m e. | 0,22,751 


Establishment ... | 1,06,156.— 9,9011 96,255) ... eso] 96,255). 














Tools and plant. | 1,72,598— 124; 1,72,474 1,72,474 
Suspense account. Ro l EH ES ius Sch 
Total ...| 8,14,491|— 28,011) 7,91,480| ... nm ET 7,91,480 
Less— Receipts on, 
capital account. 295— 147 442]  ... bes bus 449 
Net Total ... | 8,14,196|—23,158| 7,91,088| ... "me E 7,91,088 
Indirect Charges. A " JT E 
Capitalized abate- 
ment of land| : 
revenue I bes ve ese D + 
Leave and pension 
allowances ... | 14,861— 1,3886 | 13,475) ... T des 18,475 
Audit and 
accounts ; — 27|— SiL x em e — 27 
Total ... 14,861j— 1,418 18,448 13,448 | 


eee 8,04,486 





e E a 


Grand Total ...| 8,29,057/— 24,571| 8,04,486 








p——À——an€—— Pn — — —— À—— ————— a ] ]!]!í Y. || "(Í———PÁÓQAQ MÀ  À— 
s c 
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ADMINISTRATIVE ÁCCOUNTS FOR THE YEAR 1922-1923. MADRAS PRESIDENCY. 


NAGAVARAM ÁNICUT AND SvuPPLY ÜnaNNEL— Tank Project. 


No. 2.— Capital Account for and to end of 1922-1923. 





Dinzcr CHARGES. Cost of oon- 
struction 
| as now Ken 
estimated ure 
da (construe- against 
Previous. | 1922-1923. Total. tion esti- closed 
mate closed | estimate, 





on 31st Dec- 
ember 1918). 


| 


I. Worxs— | Rs. Ra. Ra. Rs. 


(1) Head Works— 


B. Land KS vee M iis 

C. Works... s T" 67,683 

X. Buildings des m s SES 

L. Earthwork "n DS ght Déi | 
O. Miscellaneous... ae Se —- | 
P. Maintenance 


67,683 | 67,683 | 67,683 


eae eee 90» 


ËTT | IAN y ey e Pa dr = Ts —À—À | ara. "P p————— 


Total ... 07,683 id 67,688 | 67,689 67,683 








(2) Main Canals and Branches— 


A. Preliminary expenses  ... xus San Soe iis ; 
B. Land - es e es 445 "5 445 445 445 
E. Falls and weirs ... a a dus P S ees 
F. (1) Other cross rios: a 

i dion ed g 13,217 SE 13,217 | 13,217 13,217 
G. Bridges ... ET vet 1,262 ids 1,262 1,262 1,262 
K. Buildings... ES "m 1,988 s 1,983 1,988 1,983 
L. Earthwork m M 4,167 ae 4,167 4,167 4,167 
O. Miscellaneous  ... ss] Pts m vs mak 
P. Maintenance e Ni. 

Total... 21,074 ete | 21,074 | 21,074 21,074 


13) Distributaries — 


B. Land xed KC FER be SC 
Q.. Works see ... ... oes T vee asa 
L. Earthwork r. TT zi . s 
O. Miscellaneous 














P. Maintenance dd bas eg E vis | Së 
Total e H es E | 
Provision for unforeseen works Gap NE. = " 
Total, Works ...| 88,767 R 88.757 | 88,757 | 88,757 
II ESTABLISHMENT zx 18,538 ..» 18,538 18,538 18,538 
LIT. 'l'oors AND PLANT T ag y b Sg NE. M 
* Grand Total 1,07,295 | ie 1,07,295 (1,07, 295 |1,07,295 








* Chargeable to * 43. Minor Works and Navigation— Provinaial `. 
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IBRIGATION BRANCH. 
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PuBLIC Works DEPARTMENT. 


NAGAVARAM ÁNICUT AND SUPPLY CHANNEL—1ank Project. 
No. 3.—Revenue Account for and to end of 1922-1923, 











: TorAL l | Toran. 
Receipts. : Charges. 
à Previous. 1912-1028 Total. Previous. 192-1090, Tota. 
i 
RB.- RB. ES. R8, ES, R8, 
I. EXTBNEIONS AND IMPROVEMENTS— 
Diezcr EncripT8— 
(1) Head works ay e , SR T 
6. Receipte from other 
canal produce , - (2) Main canals and branches — .. e .. ee 
9. Rents of buildings. T . 8) Distributaries A «s e T 
4) Drainage and protective works. ws . T 
11. Miscellaneous T .. (5) Special tools and plant ex es 4 eg 
mcd re PO erez Total oe ee 
Total, Revenue realized (A | eer en ae | o SN 
in Public kiss II. MAINTENANCE AND REPAIRE— 
Department - T 
(1) Head works e T 
Irrigation Revenue ; 
realized in Civil (2) Main canals and branches T T os 
Department 3,618 950 4,568 
(3) Distributaries T os . 
(4) Drainage and. protective works. . . e 
Tetal, Direct Receipts, 9,618 950 4,568 
(5) Special toola and plant T T T 
IL, Inpmect RECEIPT8S— Add—Utclassifiable outlay  . ga - 
Bhare of Land Revenue Total .. - - 
collected in the Civil —— | — ——— I—Ó—— 
Department as Total, Extensions and Improve- 
ments and Maintenance and 
E — rr Repairs .. .. 
Total, Publio Works 
and Civil Depart. IV, ESTABLISHMENT T : ea 
menis, Revenue 3,618 960 4,568 
V. Toons AND PLANT T . oo 
VÍ. Reruxps or REVENUE v vs e 
Total, Direct Charges .. T I 
Share of collection charges in the 
Vivil Department e , 181 47 228 
Indirect Charges . : Sa 6 T 
Total, Direct and Indirect Charges ., 181 47 228 
SS A A Balance, net revenue ., 3,137 203 4,340 
Total, Receipts 3,618 950 4,568 1 Grand Total 3,618 950 4,568 
) 
No. 4.—Interest Account for and to end of 1922-23. 
Amount. Amount, 
RB. d BRS. ! 
Total interest charges to end ot 1921-1992 81,786 | Net revenue realized to end of 1921-1922 ee 3,437 
Total interest charges for the ju 1922-1993 8,568 Net revenue realized during 1929-1923 " 903 
Balanoe, net revenue „u di e Balance, neb interest charges ek E 31,014 
iota) .. - 80,854 Total ,, 36,354 








a erry mee A II M € a it 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-1923. MADRAS PRESIDENCY, 


NAGAVARAM ÁNICUT AND SuPPLY ÜmawxEL—Z«nk Project. 


No. 5.—Account of Indirect Charges for and to end of 1922-1923, 





—á— $2 











} 
Particulars. Previous. | 1922-1923. | Totaa. 
CAPITAL — "P = 
Capitalization of abatement of Jand revenue es .. 
Leave and pension allowances de T se .. 2,595 . 2,59) 
ep 3 
Total .. 2,595 e 2,596 
No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 
CHARGES AGAINST CLOSED C S E | 
SANCTIONS. SE ae Total aie 
ee eee 
: a charges to 
Er ats Pipe x : Ü 4 date against 
d ure ure moun nspen 
Particulars. against | against | mota] Charges of sanc- balance a M ur x m 





— Ó— | i a à ——— AAA —— Oe — sëffege ee 


construc» open to date. tioned of 1 t S 
tion O sime es | IM E estimate. | estimate. SEHR: date, jestimate 
Total .. 1, 07, 295 ZS 1,07,295 PS? 1,07, 295 


Direct charges. AS. ES. se a a IMG e HE 
` Works xs .. | 88,757 js 88,757 .. ae m 88,757 
Establishment -— 18,538 s 18, 538 s a Ge 18,038 
Less— Receipts on Capi- 





Toola and plant 
Suspense account , 

tal Account or »* a: KA ae 
Net Total +. į 1,907,295 n 1,07,296 re x Së 1,07,296 





Indirect charges. 


-Capitalized abatement 


of land oe Eé SC es e 
Leave an ension 
allowanees S ge 2,5951 — .. 2,595 oe . Ss 2,596 





Cd 


Total .. 2,595 ec 2,595 oe 2,595 


AS pi matinee: BORA Money New Total .. | 1,09,890 SCH 1,09, 890 Bi T 





—— — | —— 





a 1,09,890 
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jRBIGATION BRANCH. Potto WORKS DEPARTMENT,. 


VENKATAPURAM Tank PRorkor— Tank Project. 


No. 2.—Capital Account for and to end of 1922-1923. 













































































Drrecr CHARGES. E 3 fS 
$e us 
B.E d gm] Expendi- 
: E E: B'S E ture i 
EES as ° Previous. 1922-1923. Total. S E 5 r S pisse) 
cp ER: E: estimate. 
8 e È wc | 
I. Works— Bs, Rs. Bs. . Bs. 
(1) Head Works— 
A. Preliminary expenses T UN Se - mS Sg 
B. Land ... Gees bu "e 1,781 e 1,78] 1,781 1,781 
C. Works ... -— iu ^ 52,327 SE 52,827 | 52,927 52,948 
K. Buildings ici Ei s 1,884 dos 1,884 1,884 1,058 
L. Earthwork  ... gës ... | 2,90,139 sae 2.90,139 |2,80,857 | 2,28,400 
O. Miscellaneous ... — is 982 ua 392 339 251 
Total ...¡ 2,86,463 ids 2,86,463 12,86,682 | 2,84,028 
(2) Main Canals and Branehes— —— — —— | aeea — —— - 
A. Preliminary expenses d 19 TR 19 19 m 
B. Land ... iv: wae Ps 2,702 m 2,102 2,958 A 
C. Works .. Rs T ade 7,878 ; 7,878 8,878 7,696 
D. Regulators... iis ERA ie ius ive iss S 
F. Rivers and Hill Torrents... TX ies ] 
F. (1) Other cross drainage works. qe Sex ee T sis 
G. Bridges E? Rss sas $e; Se 
K. Buildings ER T is is Ge Ke bes -— 
L. Earthwork  ... is ebe 6,890 ius 6,890 6,975 6,130. 
O. Miscellaneous ... P x» 41 "n 41 40 2,994 
P. Maintenance ... AT EN bas wc | te - it 
Total ... 17,530 ei 17,580 | 18,865 16,730 | 
(3) Distributartes— — —Ó | ann ee AAA 
B. Land ... m is ius ste ZE i 
C. Works n s.s T eee oon "TT eee eae was 
L. Earthwork i iua ec DS s Vx ses E 
O. Miscellaneous ,.. bus us T m T co = 
P. Maintenanee ... re je Së Sé TA 2 m" 
Total . gee See | E 
(5) Special tools and plant— 1 ged 1 1 
Provision for unforeseen works ... Garg T i T oup 7 
Total, Works ...| 8,03,994 pos 3,083,994 |3,05,048 . 8,00,808 
TI. EsrABLISHMENT ... SA 64,539 e 64,539 | 63,854 62,353 . 
TII. Toots AND PLANT de, SE 4,236 iss 4,236 4,262 4,205 
Grand Total ...| 3,72,769 | ... | 8,72,769 |8,73,164 | 3,67,366 - 
V. Less— RECEIPTS oN CAPITAL 519 TT 519 519 519 
ACCOUNT. — | aes > aaa ——— — —. 
(a) Net Total ...| 372,250 m 3,12,250 |9,72,645 | 3,006,847 
Chargeable to 35. Protective Works— | 3,71,888 SC 3,71,898 
Irrigation. 
Chargeable to 55, Irrigation Works— 412 be 412 "- 
Unproductive. | 





Total ...| 3,72,250 e 8,72,250 | 
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ADM.NISTRATIVE ACCOUNTS FOR THE YEAR 1922-1923. MADRAS PRESIDENCY, 


VENxATAPURAM Tanx Prosror—Tank Project—cont. 


No. 9.——Hevenue Account for and to end of 1922-1923. 



































Total. Total. 
Receipts. Ghar 
: ges. i 
| pue EE SEES [vaut Previous. |1922-1923.| Total. 
———— —————————————— —ÓM M eg 3 
RS. RS. A 
I. Exrensions AND ÍMPROVEMENTS— si 
Druer RECEIPTS ~ 
1) Head works ., zx 
6. Receipts from other D S Se d e vt 
cava] produce . AP (2) Main canals and branches a 54 e 54 
9, Rents of buildings. i (3) Distributaries,. ` m T a E be 
11. Miscellaneous, ja (4) Drainage and protective worka .. T " 
GEN E iecit Total .. TR ES 
To Revenue realized "e SE M MELDE Lu p 
Publie Works IT. MAINTENANCE AND REPAIRS— 
Deaprement Ze T T 
(1) Heed works us 966 304 1,2 
Irrigation Revenue ,260 
realized in Civil * (2) Main canals and branches id 1,212 1,212 
Department on 674 — 172 502 
(3) Distributaries T .. “e m ov 
(4) Drainage and protective works .. .. T ee 
Total, Direct Receipts. 674 — 172 502 
c | — Add — Ünolassifiable outlay.. i e 8 
11. Inpinect REcErrs— A POE eae eh e 
Total .. 2,168 804 2,472 
Share of Land Revenue Ee, D tors NCC 
eolleoted in the Civil Total, Extensions and Improve- i 
Department i ments and Maintenance and 
Repairs — .. es T 2,222 304 2,526 
Tota!, Public Works IV. EstABLISHMENT js i 1,745 305 2,050 
and Civil Depart- : 
ments, Revenue 674 | — 172 502 | V. Toors aun Pan e. oe 24 i 28 
VI. Rerunps of REVENUE +. T T T 
^ Total, Direct Charges .. 3,001 613 4,604 
Share of collection charges in the 
Civil Department ee 34 — 9 26 
Indirect Charges .. T .. 255 46 301 
Total, Direct and Indirect Charges. 4,280 650 4,930 
í Balance, Net revenue .. we | — 3,606 — 822 | -—- 1,428 
SE E E 
674 — 172 509 Grand total .. 674 | — 172 102 


Tota], Receipts — .. 





No. 4.—Interest Account for and to end of 1922-1923. 














Amount. Amount. 
ES. 
1922 1 23 164 | Net revenue realized to end of 1921-1922 ., — 8,606 
Total interest charges i Gë e 12:943 Not erer? realized during 1922-1928 P: T 
Total interest charges tor tae y Bolanos not interest oliarges : i do. 
E Total .. 1,896,107 


Total 


1,936,107 


AA 
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IRBIGATION BRANCH. PuBLIC Works DEPARTMENT. 


- "VENKATAPURAM Tank Prosect— Tank Project—cont. 
No, 5.— Account of Indirect Charges for and to end of 1922-1928. 
































Partioulars, Previous. 1992-1923, Total, 
IEA II NS 
CAPITAL— RB. RS. RB. 
Capitalization of abatement of land revenue - N. Ke 3,635 > 3,635 
Leave and pension allowances AS E CS 9,084 ^ 9,034 
Auditand accounts Sé SN i5 Vs = 2 2 
Total ,. 12,671 Em 12,671 
REYENUE— A AS A —— —— 
Capitalization of abatement of land revenue .. T SS ga "o ve Ei 
Leave and pension allowances A us Se Kg 244 48 287 
Audit and accounts T T a $4 11 3 14 
Total .. 256 46 801 
Grand total ., 12,926 46 12,972 


No. 6.— Statement comparing Charges to date withisanctioned Estimates. 


LÁ ————— —————————————————————————————————M—— A 


CHARGES AGAINST CLOSED 
































SANCTIONS. . CURRENT SANCTIONS. Total REMARKS. 
> ; : —-| charges 
Expendi-| Expendi- dee - to date 
Particulars. ture ture oa Ei Unspent | against 
against | against Total of. ng balance | old and GO. No. and Amount 
oonstruo- j open TO | dato. | tioned |, "i, | current | ` date. E 
ion cana j any estimate. | sanctions. x 
estimate. | sanction. estimate. g 
agp ÓN 
| l 
Direct Oharges. BS RS R8. RS Rg 25, T 
Works T ». | 3,00,808 d 3,00,808 — 3,180 |  . 4,240 1,054 | 3,03,994 
Establishment .| 62,858 20 62,353 2,186 1,5011 — 685 64,539 
Tools and plant 4,205 oe 4,208) 31 57 26 4,236 
Suspenso account LE + >» | ee eo ae @a 
Total. ..| 3,67,866 | .. |3,67,366  5,403{ 5,798 395 | 3,72,760- 
Less—Receipts , on | 
Capital Account ., 519 z 519 - Pe Lë 519 
Le Ge een SEN TEN 
Nettotal .. | 5,66,847 T 3,006,847 5,408 5,728 395 | 3,72,250 | 76 I., 5th March 
A A A Eee e 1821. 
Indirect Charges. f Direct ,. 8 4,240 
` | Indirect 2s 1 
Capitalized abatement ndiree 210 
of land revenue ` .. 3,627 T 3,627 8 2 jmd 3.635 
Leave and pension i peu 
allowances .. T 8,728 à 8,728 306 210 — 96 9,034 
Audit and accounts... 2x Ke $5 2 vx == 2 2 
i | a | me A - 
Total ..| 12,865 " 12,355 316 210| — 108| 12,71 | 
Grand total ..3,79,202 e 3,79,202 5,719 6,008 249 | 3,84,921 | 
rM MC LUNES: EE, A 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-1923. HADRAS PRESIDENCY. 


KurxooL-CUDDAPAH CANAL—Oanal Project. 


No. 2.—Capital Account for and to end of 1922-1923, 





Direct CHARGES. 































































































Cost of con- 









































struction as now | P'XPenditure 
Heads of account. i estimated (con- against 
Previous. | 1922-1923, | Total. struction esti- closed 
mate closed). estimate. 
1. Wonxs— nS. RB. s. 
ay Head Works— į SCH wel 
urchase value Si Ve .. 11,77,82,139 i. 1,77,82,139 1 82,139 7 
B. Land... dë : Self: 861 B > 861 deo p 
G. Works ps 2 ge Gg 18,896 Wi 18,896 17,268 
K. Buildings Se Së IM 3,700 W 3,700 3,706 pa 
L. Earthwork "E : is 352 os 852 1865 € 
O. Miscellaneous ge Sa d 3,802 m 3,802 4,552 CR 
P. Maintenance Ze en A 200 vs 200 225 Wa 
Unforeseen works ah » - T s oe <a Se 
Total .. [1,78,09,750 T 1,78,09,750 1,78,08,823  1,77,82,139 
:(2) Main Canals and Branches— —————ÓM ——— PA AA 
A. Preliminary expenses ae - 2,341 s 2,941 2,298 m 
B. Land P ae E Ge 28,056 à 28,556 24,292 42 
D. Regulators ee ere - 72,020 163 12,183 1,71,367 1,45,567 
E. Falls and weirs SR M 20,974 "Y 20,974 16,952 zc 
F. River and Hill torrent work ` ex 4,304 Se 4,804 $a NI 
F (1). Other cross drainage works ii 1,59,125 es 1,59,125 2,22,559 1,993 
G. Bridges oe ae ro 28,443 as 28,443 37,796 ee 
H. Escapes - Sg + 9,710 =< 9,710 44,700 44,700 
K. Buildings Se ee on 12,099 ae 12,099 12,083 4,710 
L. Earthwork a ss Sg 2,63,489 295 2,63,785 — 2,29,738 29,087 
M. Plantation ae PI es oe . ep .. " 
N. Tanks and reservoirs zu Se 1,076 es 1,076 Ge SÉ 
O. Miscellaneous "m vs bs 88,080 537 23,617 30,462 15,462 
P. Maintenance et is Ss 4,250 is 4,250 3,000 $3 
Total .. [- 0,89,107 06 6,40,£63 7,95,247 2,41,561 
43) Distributaries — - - ——— dx EA 
A. Preliminary expenses T m 208 . 208 |) 
B. Land be " xi v 39,609 . 39,669 | 
C. Works ate ee 3,51,210 1,312 ud i 
F Other cross drainage works Te 1,024 y ,02 
i GEN ne 2,31883 l 2,3 1,883 > 6,07,877 1,09,020 
O. Miscellaneous T 2x 10,655 10,655 | 
P. Maintenance w. DR? e e 856 : pr 
Unforeseen works ae T 25 E 5.1) = 
Total .. 6,85,527 1,312 6,356,839 6,07,877 1,09,020 
(5) Special tools and plant— . vs dL 
Provision for unforeseen works.. Er " — 251 jd — 257 11,337 
.. 11,90,84,487 2,808 11,90,36,795 1,92,22,784  ]1,81,52,720 
TORQUE "8, 76,538 2:316 | 3,78,854 '"8,1,901 | 90,433 
1I. egen Së e x) > oar ad 2! Lass 12/428 "279 
AXI. Lu ed. ien » ih ** | 40,80,918 m 40,80,918 40,80,918 } 40,80,918 
Em 044 | 4.658 |2,35,49,602 2,86,28,041 |2,28,04,350 
Grand total 51,977 i > 21977 , 200/747 , BESCH 
.V. Less—RECEIPTS ON CAPITAL ACCOUNT reto EN D 
Net total .. (2,33,12,967 4,658 |2,33,17,626 2,94,01,294 [2,20,77,603 
-A pra ondes Sy he tate EH deg 
Ouen ble to ** 49, Irrigation  .. 2,18,73,221 d 2,18,73,121 Sr E 
to “* 48. Minor Works and Mavi- 
gation !'— a : " 
Ll cin i 2 E 13,84,414 n | 18,84,414 x 
Chargeable to *' 33. Famine Relief — i s P 
Imperial 2 iv : - 25i | USE ` 
Provincia pee e i 
Chargeable to « 55-À. "Irrigation—2. Un- 18,010 4,653 22,668 i = 
praductive.”’ "m cC -————M— M 
Total .. 12,83,12,907 4,658 |2,33,17,625 


IRRIGATION BRANCH. 
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Pusuic Works DEPARTMENT, 


KunNoorn-CuppAPAH CanaL—Canal Project, 
No. 8.—Revenue Account for and to end of 1922-1923, 


re Ar a a ma 





TOTAL. TOTAL, 
Receipts. Charges. ; 
Previous. 1922-1923. Total. Previous. |1922-1923.| Total, 
! 
. Digzcr Recerts— RS. Re. R8. I, EXTENSIONS AND ImPROVEMENTS— RB. | “RS. RB. 
] L Watertite from (1) Head works .. T 46,982 " 46,982 
irrigation 85,98,514 a 35,98,514.|] (2) Main canals and branches 346,692 1,086 | 3,47,778 
(3) Distributaries i 75,691 624 76,315 
3. Sale of water is 93 | 98 ) Drainage and protective works , 13, 251 ; 13,251 
e Special tools and plant erg —— 94 —168 
4. Water-supply of Add—Unelassifiable outlay .. 565 | 565 
towns .. 66,762 1,529 68,291 — — — — 
6. Receipts from plan- Total . 4 ,88, 107 i 1,61 6 4,84,723 
tations .. 24,242 um 24,242 AA oceani 
II. MAINTENANCE AND REPAIRS— | 
5. Receipts from other (1) Head works .. aa 2,07,356 1,663 ; 2,09,019 
canal produce 1,42,795 0,736 | 1,49,631 2) Main canals and branches | 26,72,651 60,919 | 27,338,470 
8. Navigation receipls. 78,771 828 79,529 (3) Distributaries ». | 3,623,882 9,647 | 3,78,529 
9, Rents of buildings.. 31,887 781 32,668 (4) Drainage and protective worka.. 20,108 : 20,108 
10. Fines n 72 i 72 (5) Special tools and plant 4,913 1,258 6,171 
11. Miscellaneous 99,139 3,782 | 1,02,871 Add— Unoclessifiaole outlay 11,150 pror 11,150 
Deduet Refunds e T 87 87 ————— — — 
— —_ — ——— | —_——- Total 92,729,060 | 78,487 | 33,583,447 
ous Revenue realized — — ————— 
Public Works Total, Extensions and Improvements 
Department .. | 40,42,275 15,519 | 40,556,794 and Maintenance and Repairs — .. | 97,083,007 75,103 138,88,170 
Irrigation Revenue rea- IV. ESTABLISHMENT vs 14,70,099 75,369 | 15,465,468 
lized in Civil Dente | 
ment e . 134,95,354 | 3,27,600 |38,22,954 | V. Toors AND PLANT eg | 1,08,522 1,099 | 1,09,621 
——|— —— ——i VI. REruNDs or REVENUE,. ‘ 14,592 | 14,592. 
Deduct Recoveries on Revenue Account. 196 B | 196 
Total, Direot Receipts .. | 75,897,029 3,41,119 | 78,785,748 ——— | A A 
| Total, Direct Charges  .. | 63,56,084 | 1,601,571 | §5,07,655 
| Share of collection charges in the 
11. INDIRECT RECEIPTS— Civil Department 24 1,850,787 16,470 | 2,02,257 
Shareof land revenue Indirect Charges ge 4 | 2,12,978 11,803 | 2,24,281 
eolleoted in the Civil eve e) CER CON 
Department CN 28,164 1,260 25,124 | Total, Direct and Indirect Charges 94,04,849 | 1,79,844 |69,84,193 
Deduot old maintenance charges saved ME o 
to Goverument * ., i 29,282 6,481 | 36,468 
——— i —Ó ÁM—— Net total ., | 67,24,867 | 1,72,863 | 68,907,730 
Total Publio Works 
and Civil Depart- | 
ments, Revenue .. } 75,60,793 | 8,483,079 | 79,03,872 Balance, net revenne 18,385,926 | 1,70,216 | 20,06,142 
Tota), Receipts .. | 75,60,793 | 3,483,079 | 79,032,872 Grand total ,. | 75,60,798 | 3,43,079 | 79,083,872 
————————————— M M M O DO pr DO e aee o a o aa 
* Direot— BS. 
Extensions and improvements M d e 2. Ge 232 
Maintenance and repairs TE T T "s T e 2,051 
Establishment A SÉ " m 2 Se .. 2,999 
Tools and plant Ke e a : “a Gi EE 43 
Total .: 
“Indirect T "T KS 2s e es es ge Gen 
Total, Direct and Indirect .. 6,481 
























































No. 4.—Interest Account for and to end of 1922-1923, 




















Tota] interest charges to end of 1921-1922 
* Total interest charges for the year 1929-1923 


MM M  ——— — M — MÀ A 








Amount. Amount, 
BB. RB. 
3,29,24,391 | Net revenue realized to end of 1921-1959 Vx 18,85,926 
7,84,911 | Not revenue realized during 1922-1923 E 1,70,216 
NEN Balance net interest charges ,, Di vi 3,17,03,160 
Tota] 3,87,09,302 Total .. 3,37,09,302 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-1923. MADRAS PRESIDENCY, 


KurxooL-CuDDaPAH Caxan—Canal Project. 


No. 5.—Account of Indirect Charges for and to end of 1922-1923. 

















Particulars. | Previous. | 1922-1923. | Total. 
CAPITAL— RA. RS RS 

Capitalization of abatement of land revenue T S 19,983 " 19,983 
Leave and pension allowances  .. vs us ES 52,734 324 53,008 
Audit and accounts Ee : T 35 T 94 23 "117 
! Total .. 72,811 347 73,158 

REVENUE— TERES CSS QUU, Ut E ee ren 
Capitalization of abatement of land revenue vā js 5,053 ais 0,068 
Leave and pension allowances. Ss ge ae 206,243 10,552 2,16,795 
Audit and accounts is ge - iA T 1,082 761 1,833 
Total ,. 2,12,978 11,303 2,24,281 
Grand total .. 2,865,789 11,650 2,97 489 


EE E E quei 


No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 
a 





























OHARGES AGAINST CLOSED SANCTIONE. CURRENT SANCTIONS. Total REMALES. 
a charges to 
ie date against 
Particulars, Expenditure ee Amount | Unspent a pd d | ‘Armonk 
against con- inst Total Charges | of sanc- | balance CES OO. No. and of 
struction a dors to date.| tioned of ayer date timat 
astimate open canal estimate. | estimate. SE Má 
e D sanotions. | 
pi peius a B NEED ES 
Diveot Oharges. BB. RS. RB. RB. RB. RE. R8. Direct Charges. RB. 
Se | 1,7,82,139 | 3,50,581 | — 1,81,922,720 | 9,54,075] 10,90,064 | 1,95,989 | 1,90,86,795 
PN E ba 90,433 00.453 |2,88,421| 2,21,468 | — 60,953 8,78,864 | 851 T, sth Oot. | 2,92,200 
Tools and plant .. T 279 279 2,756; 12,159 9,403 3,035 
Suspense account .. T d ds e " T 7 
Ix bre ake 40,30,918 | -= 40,0918] LU NE NEL iuis 
Bis 69.057 | 421.203 | 2,28,04,850 [12,5,202/19,28,091 | 78,£39 | 2,95,49,659 l . 
taa on " ut ' 2,032 2,206,747 5,230 d -- 5,280 2,51,977 EU 216t Nov.| 7,42,514 
Capital Account. 156 1., 10th April] 80,000 
1916. 
17 L, 8th Jan.| 26,800 
1918. 
Mis.4831,10th| 9,550 
December 1921. 
Total ..|10,90,064 
"Net Total ..| 2,16,38,042 | 498,661 | 2,20,77,603 |12,40,022 18,25,091 93,509 |  2,53,17,626 | Indirert Charger. 




















———— m 851 L, Sth Oct. | 23,000 
Indirect Charges. 1900, 
s 487 L., 21st Nov.| 42,096 
1916. 
156 I., 10th April| 5,278 
1916. 
o6! 41,008 | 23,492 19,983 —— 
Capitalized abate LI 2877 2,877 | 17,8 Total ..| 70,874 
men 0 an : se 
pe —— 12,660 12,660 | 40,398 99,276 | — 11,122 63,058 
allowances. 8 8 109 es — 109 117 
Audit and accounts. d | — —  ———_—— 
ite, he ae | 16,046 16,045 | 68,113) 70,874 | 12,261 73,158 
ota » aa + | | Ct — ed 
Grand Total 2,16,38,942 4,583,706 2,20,92,648 12,98,135| 13,94,065 | . 96,930 2,33,90,783 | 
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IRRIGATION BRANCH. 
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PUBLIC WORKS DEPARTMENT. 


Barur Tank— Tank Project. 


No. 2.—Capital Account for and to end of 1922-1923. 
mE ——— ——————HrrcÓ——'Á—  ÁÉ—À— s MM o AAA MAMMA CRM CE 


Heads of account. 


I. Works— 
(1) Head Works— 
A. Preliminary expenses 
B. Land ege T 
C. Works Sieg 
K. Buildings 
O. Miscellaneous 


P. Maintenance ... Eé ER 
Total 
(2) Main Conals and Branches— . 
B. Land ‘ats 
C. Works 


D. Regulators 

E. Falls and Weirs Ge 

F. (1) Other cross Ge works 
G. Bridges 

L. Eartbwork 

N. Tanks and reservoirs 

O. Miscellaneous s Tn 


Total 
(2-4) Reservoirs— 
C. Works us : 
L. Earthwork 
Total 
(9) Distributaries— 
B. Land ... is zu "T 
U. Works "P m Et 
L. Barthwork  ... - icu 
N. Tanks and reservoirs -— 
Total 
(5) Special tools and plant ... 
Provision for unforeseen works T 
Total, Works 
II. ESTABLISHMENT  ... aa -— 
III. Toors AND PLANT ... 
Grand total 


"Y. Less— RECEIPTS ON CAPITAL Account 
(a) Net total 


(a) Chargeable to 49. Irrigation m 
Do, 


. 11,25,675 


Previous. 





Cost of 
Dimect CHARGES. construc- 
tion as now " 
estimated ESTO ndi- 
(construo- Se t 
tion esti- od 
1922-1923.| Total. ies eee estimate: 
March 
1891). |- 


Rs. 


739 
11,573 
23,817 

4,621 
4,568 
355 


| 45,678 


296 
2,323 
24,620 
4,053 
5,910 
89,550 
1,879 
4,684 


— 


. 13,395,765 


76,701 
6,931 


. 4,19,397 
29 


. (419,375 


io 43, Minor Works and N ope dal a 

















Late 



























































Hs. Rs. Rs. Rs. 
8 739 | 789 789 
11,573 | 11,578 | 11,578 
23,817 | 23,817 | 93,817 
E 4.621 | 4,691 | 4,691 
4,568 | 4/568 | 4,568 
355 | 856 355 
45,073 | 45,673 | 45,678 
296 | 996 296 
2,323 | 9,393 | 2,398 
24.690 | 94.620 | 24,620 
4,053 | 4,058 | 4,058 
5,270 | 5970.| 5,970 
89,550 | 89,550 | 89,550 
1879 | 1879| 1879 
4,084 | 4,084 | 4684 
1,25,875 (1,25,675 | 1,25,675 
2,949 | 2949 | 92,949 
66,826 | 66.826 | 66.826 
e. | 69,775 | 69,775 | 69,775 
897 | 897 897 
40,038 | 40,038 | 40,038 
1 58,279 | 58,279 | 52,979 
- 498 | — 498 498 
94,649 | 94,649 | 94,642 
.. 18,85,765 138,35,765 | 8,35.765 
76,701 | 76,701 | 76,701 
6,31 | 6981 | 6921 
4,19,397 |4,19,397 | 4,19,397 
29 22 22 


4,190,375 (4,19,375 | 4,19,975 


S Ra. 
ee ee q+ 4,02,176 
17,199 
4,19,875 


Tee» sae du U^. ere 


Total , 
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ADMINISTRATIVE ACCOUNTS FOR THE Vrun 1922-1928. MADRAS PRESIDENCY. 


Barur Tanx— Tank Project —oont. 
No. 3.— Revenue Account for and to end of 1922-1923. 


REENEN AA A EE EE EE 
TOTAL, ` 



































EN ~- ToTAL. 
eceipts. | Char 
; pes. 
Previous. um Total. Previons. 1922-1923.| Total. 
M Ó—— — M € M — —— ——À À € 
X BusorR cus ES, R6, | be, I. EXTENSIONS AND IMPROVEMENTS R8. RS, R8, 
6. Receipts from plan- ` (L) Head works .. 4,441 vs 4,441 
tations d 41 41] (2) Main canals and branches 17,574 17,574 
3) Distri : l 
$. Receipts from other , (3) Distributarios d us 2,562 . 2,561 
canal produce ., 8,795 1,464 10,259 (4) Urainage and proteotive works .. 1,661 be 1,601 
9, Rents of buildings. 020 61 577 | (5) Special tools and plant is T vs is 
Total ..| 28,937 26,287 
f Il. MAINTENANCE AND Repams— — | A | 
11, Miscellaneous 1,740 4 1,744 
Deduct Refunds ,, ys 24 24 (1) Head works .. és i 17,824 2,774 | 2,05,998 
era PE Eas (2) Main canals and branches 98,450 95,453 
Department T 11,102 1,495 | 12,597 ] (3) Distributaries - 10,038 10,068 
‘Irrigation ` ` Revenuo (4) Drainage and protective works .. 666 T 666 
realized in Civil 
Department , 4,85,269 17,441 | 4,52,710 4 (9) Special tools and plant T 
MENU ap NUR Total ..| 1,27,014 2,774 | 1,29,788 
‘Total, Direct Receipts .. | 4,416,871 18,936 | 4,065,807 ) TotaJ, Extensions and Improvements 
and Maintenance and Repairs 1,63,251 2,774 | 1,566,025 
iM, Inpmxcr Recerers— 
LV, -ÉSTABLISHMENT - - 58,713 1,017 69,738 
Shere of land revenue 
eolleoted in the Civil V. Toons AND PLANT 6 vs 367 25 392 
Department is 8,852 471 9,323 
VI. REFUNDS or REVENUS ,. i 54 54 
Total, Public Works Total, Direct Charges ..| 2,12,990 3,816 | 2,16,206 
and Civil Depart- 
ments, Revenue .. | 4,655,223 19,407 | 4,74,630 Share of collection charges in the 
Civil Department m v» 21,831 874 22,705 
Indireot chargos T v 8,381 170 8,551 
Total, Direct and Indirect Charges, | 2,42,602 4,860 | 2,47,462 
Balance, Net revenue  .. 1 2,12,621 14,647 | 2,27,168 
Total, Receipts .. | 4,55,223 Grand Total .. | 4,665,228 19,407 | 4,74,630 


19,407 | 4,74,630 















No. 4.—Interest Account for and to end of 1922-1928, 


A AA EEE 














‘Amount. Amount, 
RB, BE, 
‘Total interest charges to end of 1921-1922 n 5,419,766 Net revenue realized to ead of 1921-1922 T 2,12,621 
“Total interest charges for the year 1922-1928 — .. 18,946 Not revenue realized during 1922-1923 .. dd 14,647 
. Balance net interest charges .. $5 wie 3,386,548 
Total MIN Total ..| Sean 


LL ee —————— 


4 
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IRRIGATION BRANCH. PusLio Works DEPARTMENT. 


Barur Tawk— Tank Projyeci—cont. 


No. 5—Account of Indirect Charges for and to end of 1922-1928. 





























Particulars. | Previous. 1922-1923, | Total. 
CAPITAL— R8. RS. RB, 
Capitalization of abatement of land revenue T as 13,000 vs 13,000 
Leave and pension allowances... - s . 10,788 eg 10,738 
Auditand acoounts M e T SS - T A 
Total .. 23,738 e 23,738 
REYENUE— en | ———— - 
Capitalization of abatement of land revenue Kë T 130 m 130 
Leave and pension allowances... - zm . 8,221 142 8,368 
Audit and accounts T e e T T T 30 28 58 
Total .. 8,381 170 8,551 
Grand Total .. 32,119 170 32,289 


No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 


CHARGES AGAINST CLOBED 
Current SANCTIONS. 


SANCTIONS. Total 
. charges 
. Expendi- | Expendi- to date 
Particulars, ture ture Amount | Unspent | against | Remarks.. 
against against Total Charges | ofsanc- | balance | old and 
construc- open, : to date. tioned of current 
tion canal estimate. | estimate. | sanctions. 
estimate. | sanctions. 

Direct charges, RS. BB. R8, R8. 
Works és .. | 3,11,681 24,084 | 3,35,765 T ve | is 8,35,765 
Establishment ., s "71,688 5,018 76,701 ee its s% 76,701 
Tools and plant is 6,883 48 6,931 -— ds e 6,931 
Suspense account es e T .. T .. 

Total .. | 3,90,247 | 29,150 | 4,19,397 e "ER EUN 4,19,397 

Less—Receipts on capita) 
account sg ET 22 22 - T Ae 22 
Net Total ,. | 3,90,225 29,150 | 4,19,375 Së oe Wi 4,19,375 

Indirect charges. 
Capitalized abatement of : 

land revenue .. n 12,056 944 13,000 T s - 13,000 

Leave and pension allow- 
ances ix SN 10,036 702 10,738 T Ss Gë 10,738 
Total .. 22,092 1,646 23,738 ec ec - 23,7 38 
Grand Total .. | 4,12,817 | 80,796 | 4,43,113 | — .. d v 4,43,113 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-23 MADRAS PRESIDENCY, 


KANNIAMPALIAM Antcut—Tank Project. 


No. 2.—Capital Account for and to end of 1922-1923. 





constrac- ture 
Heads of account. tion against, 
i Previous. 1922-1928. Total. as now closed 


estimated. | estimate 


LL Works— ` Rs, RS. RS R8. 
(1) Head Works— 
A. Preliminary expenses ... 1,762 1,762 , 1,762 
B, Land at a x T me T ee 
C. Works e S ER 68,580 6,042 74,622 | 74,146 
K. Buildings .. T P 1,000 | — 1,000 T d 
L. Harthwork... ' ... ii ies us iu 


O. Miscellaneous "m Vs "n mE es is 
Total ... 11,942 5,042 76,384 75 308 SE 











(2) Main Canals and Branche— Le | ——— TENEO. RURSUS 
A. Preliminary expenses  ... 
B. Land TE € Se ex is . €... 
C. Works  ... A" yis 688 461 1,144 7,400 
D. Regulators Se Di ] Us 
M Rivers and Hill "Torrents. 640 — 640 
F. (1) Other cross b dnd 
“works ve ius 11,136 640 11,776 | 19,274 
G. Bridges j xh M T T ... 
K. Buildings a, sled E 1,000 1,000 1,000 
L. Earthwork by t 8,465 "AN 8,465 9,775 
O. Miscellaneous pii Ev ies ... 
P. Maintenance ics ua - sia DUE S IAN 
Total ...| 20,924) 1,461 | 22,985 | 81,449 
Distributaries — —— AAA AA AAA 
Ge H. Tard TES p sé saa ... M. da A "m d 
C. Works  .. B P 
L. Earthwork ve 


O. Miscellaneous 
P. Maintenance ix. iut bg 
Total... x 
(5) Special tools and plant dE a ir Ge” 





Provision for unforeseen works 



































Total, Works ... | 92,266 | 6,503 | 98,769 (1,07,857 
II. ESTABLISHMENT T jut 25,172 2,384 27,556 | 20,889 
III. Toons AND PLANT- s iss 453 58 511 2,147 
Grand Total ...! 1,17,891 8,945 | 1,206,836 |1,36,343 
. V. Less receipts on capital account... 
Net Total ...| J, 17, 891 8,945 1,206,886 11,836,948 
‘Chargeable to “43. Irrigation—Provin- ] 
cial ” 1,15,679 1,15,679 
Chargeable to 55-A, Irrigation works 
-—2. Unproductive ... 2,21% 8,945 11,157 
Total ...| 1,17,891 8,945 | 1,26,836 








52 
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IRRIGATION BRANCH, PusLnio Works DEPARTMENT. 


ÉANNIAMPALIAM Ánicur—Zank Pro ject, 


No, 3.—Revenue Account for and to end of 1922-23, 








m ` 



































Torar. 
Receipts. Charges. 
Previous. [1922-1923.| Total. Previous. [1922-1923.| Total. 
z 
1. Dirzcr HzcgrPTS— | I. EXTENSIONS AND lxPROYEMENTS— ES» RB. 
(1) Head works ys .. es 
6, Receipts from (2) Main canals and branches v T . d 
other canal pro- (3) Dictribataries vu T oe 
duce .. v we es (4) Draina ge and proteotive works . ss Se D 
9. Rent of buildings. m SR en (5) Special tools and plant T Ge Sé Tm 
11. Miscellaneous .. và js T > MÁ 
Total .. ei s T 
———Ó——————— II. MAINTENANCE AND RePamms— EE Ee 
Total, Revenue realized (1) Head works .. T js 865 865 
in the Publio Works (2) Main canals and branches Ss Ps T es 
Department .. T in v (3) Distributaries e T ss e 
(4) Ureinage and protective “works .. vi T : 
o A (5) Special tools and plant I "e ve m 
Irrigation Revenue Add—Unelassifiable outlay . | --——j|— 
realized in Civil Total Sé 865 865 
Department - T es RT 0 |---| OO 
. ——— ——À—————j[L——-———| Total, Extensions and Improvements 
Total, Direct receipts .. T "S Se and Maintenance and Repairs De 855 865 
IV. ERTABLISHMENT - - - 317 317 
Il. Indirect ^ reveipts V. Toots AND PLANT si Së T 7 
—Bhare of Lend VI. REFUNDS Aan REVENUE ^ SN e T 
Revenue collected PM TAE dor mn TET 
in the Civil Depart- Total, Direct charges .. T 1,189 1,189 
ment  .. e .. .. - Share of colleotion oharges in the 
d AMM] Civil Department s^ Cp T oe Së 
5 
Tota], Publio Hera VE SE SIS P EE NR Ge da 
Civil pu : Sé Total, Direot and Indirect charges .. T 1,242 |. — 1,242 
Balance, Net revenue .. I — 1,242 | — MEM. 


Total, Receipts .. Grand total .. SS 








— 9 


No. 4,—Interest Account for and to end of 1922-1923. 
BEE 











Amount, Amount. 
RB. RR. 
Total interest charges to end of 1921-1922  ,, 19,888 | Net revenue realized to end of 1921-1922 .. zz 
Total interest charges for the year 1922-1923 . 6,094 | Net revenue realized during 1922-1923 — 1,242 
Balance not interest charges Se .. | 27224 
Total .. 25,982 Total .. 25,982 


A  ———— ————————— ÓBÁÉÓÁÓÉÉ BINE 
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ADMINISTRATIVE ACCOUNTS FOR THE YEAR 1922-93. MADRAS PRESIDENCE.. 


KANNIAMPALIAM ANIOUT— Tank Project. 


No. 5.—Account of Indirect Charges for and to end of 1922-1928. 
A A UU ————————————M—MÓM 




















Particulars. Previous, 1922-1923. Total. 
CAPITAL— RS RS. BS 
Capitalization of abatement of Land Revenue doc P . 
Leave and pension allowances € 3,525 334 "3,859 — 
Audit and accounts ih be i 15 65 |j 80 
Total ... 3,540 399 3,939 
REVENUE— A mase —— — a aaant 
Capitalization of abatement of Land Revenue TM = ies 
Leave and pension allowances s ie " 44 44 
Audit and aecounts -— E bs Vus 9 9 
Total ... T 58 53 
Grand Total ... 3,540 452 3,992 





No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 
raae i D m mm en E C MERECE Aa 























OSE 
| aci eid ood RES CURRENT SANCTIONS. REMARKS. 
. Ëer Total e 
| Expendi- |Expendi- Furio 
i pecus] t Amero Tui (0806 ABAD 
Partioulars..- ture ure ` mowot| Canet (AH, ol, 
H against | against Tota] Charges| of sanc-| balance Rent E ru 
eonstruo- open * [to date. | tioned of esti- | .. notions an ms de 
| tion canal estimate. mate. - | date. imate. 
estimate. |sanction. i | 
D gg eg mg Se iene: 
Direct Charges. | | | RS. RS. RS RS. Direct RA. 
Üharges. 


Works  ... T ts iis TR 98,769|1,07,957| 8,588 | 98,769 
js T i .. | 27,556] 206,889 — 717 | 27,556 




















Establishment 
Tools and plant ... 511| 2,147] 1,636 511 
Suspense account. M D sol ids et Dus 
a ee NOU AR es OIN E ET 
Total "TI IT. [Tesse] 186,343) 9,507 [1,26,836 | ae [T 
Less—Receipts on "n jus T -— E ED. 
capital account. 
Net Total 1,26,836| 1,86,348| 9,507 |1,26,836 
Indirect Charges. j al 38,767 
^ Capitalized abate- tea sets vis -- m bu eo 375 L, 
ment of Land Ab 
R 2 : 
tee a pension 245 See 8,859) 9,757, — 102 3,959 Se 
allowances. | 
Audit and accounts aa oe iu 80 EN — 80 80 
Total 2 3,939| 8,757, — 182 | 3,989 
^^ l750/776|1,40,100 — 9,825 |1,80,775 | 
{ 


Grand Total ... ae s Ss 


PELEA AA 
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IRRIGATION BRANCH. PuBLic WonEks DEPARTMENT. 


MADRAS WATER-SUPPLY AND IRRIGATION System—TZank Project. 


No, 2.—Capital Account for and to end of 1922-23, 


DIRECT CHARGES. 


aM ar 




















































































































Cost of 
construc- Expendi- 
Heads of accouni. | tion as now | ture against 
Previous. 1922-23. 'Tota]. estimated closed 
. (closed in estimate. 
1893). 
TL Worxs— RS. RS, R8. RS. RS, 
(1) Head Works— l 
.. ©. Works ET TM bes 98,309 da 98,309 98,309 98,309 
K. Buildings ... H T 8,827 TA 8,827 8,827 8,827 
O. Miseellaneous ae M 1,029 us 1,029 1 029 1,029 
l Total ...| 1,08,165 ies 1,08,165 1,08, 165. .1,08,165 
(2) Main Canals and Branehes— |. |——— —— | ——— -— D ae 
B. Land vad TR T 65,979 "T 65,979 65,979 65.979 
D. Regulators wad Va, 48,818 ue 48,818 48, 818 48,818 
E. Falls and weirs... ... | 18,004 "T 18,094 13,094 13,094 
F. (1) Other cross drainage 
works ... ds is 59,847 cue 59,847 29,847 59,847 
G. Bridges... m s 59,739 ius 58,799 56,039 53,739 
K. Buildings... |...  ..; 6,045)  .. 6,045 6,045 6,045 
T, Farthwork Sai vss] Du l SÉ | ; 1,04,628 1,04, 628 1,04,628 
| Total E de d ` | 3,02,150 TE 3,94 400 3 52:150 
m ana m Sek we | 1,385,818 T" 1,35,918 1,385,313 1,35, 313 
C. Works - E. 1,67,908 is 1,67,908 1,607,908 1,67,908 
L. Earthwork En wee | 5,933,148 Lg 5,939,148 5,838,148 5 38. ,148 
O. Miscellaneous ba co | 49,708 "n 45,788 45,799 45 758 
Total ..| 8,822,122 ... 8,82,122 | 8,82,122 | 8,82,122 
tributaries— - — ——— —— 
E O. Works ae cue gel! 98 — as 4,368 | 4,173 2078. 
L. Barthwork us "T 2,275 Kid 2,910 08 215 2, 275 
Total .. 6,643 por 6,643 WE? 448 4, 348 
4\ Drainage and protective works — | 
2 C. Werke ae T Lus 2,672 s 2,672 NN NE CS 
(5) Special tools and plant 
Ponia for unforeseen works 
Total, Works `. |18,51 759| UM 18,51,752 EI 58,857 “134 449,457 
IL. ESTABLISHMENT ME ES ER 969 dë 2. 22, 262 2,22, 182 2 21 762 
TII. Toots AND PLANT vus Le 6 824 "n 6,824 | 6,866 6 790 
Grand Total ... 115,80, 838| Se 15,80,838 | 15,83 505 d5; 18,009 
V. Less—RxcxgieTs ON ` ÜAPITAL 
ACCOUNT sb: we ius 1,302 En 1,302 1,302 1,302 
Ec Mm Um e Net Total ...|15,79,536 T ! 15,79,536 | 15,82, 208 15,76,707 


(a) Chargeable to ** 43. Minor Works and Navigation— Provin oial. NE TERA 
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ADMINISTRATIVE ÁCCOUNTS POR THE YEAR 1922-23. MADRAS PRESIDENCY. 


Maneras WATER-SUPPLY AND Írricarion System—Tank Project. 


No. 3.— Revenue Account for and to end of 1922-28. 







































































Torar. TOTAL. 
Receipts. Ch 
: arges. 
Previous. | 1922-23. | Total. Previous. | 1922-23. | Total. ' 
1. Direct REcrrPTS— RS RS R8. RS BS. 
I. EXTENSIONS AND ImPROVEMENTE— 
3. Sales of water  .. | 8,928,854 34,073 | 8,62,427 | (1) Head works ,, og ge 6,704 z 6,704 
$. Receipts from plan- 9 : 
tations T 1,663 Ge 1.765 (2) Main canals and branches Si 36,101 EL 36,101 
(3) Distributaries Vs 3,277 .. 3,277 
[9s seen di othoy (4) Drainage and protootive "works es 613 Ss '618 
canal produce .. 4,792 e . 4,192 (8) Special tools and plant .. 22 ee 22 
9. Rents of buildings. 1,068 43 1,111 Total .. 46,717 ve 46,695 
10. Fines .. s 39 | ja 39 | II. MAINTENANCE AND REPAIRS— 
11, Miscellaneous .. 4,161 | 313 4,474 | (1) Head works .. - SS 61,876 d 61,876: 
AAA |-| (2) Main canals and branches .. | 5,97,241 29,244 | 6,20,4865 
Total, Revenue realized (3) Distributaries i 3,980 d 9,980: 
in Public Works De- (4) Drainage and protective ‘works .. 2,008 d 2,008 
partment .. .. | 8,40,077 34,521 | 838,74,598 (5) Special tools and plant... be zm d ge 
Irrigation revenue real- Add—Unelassifiable outlay Se D Se T 
ized in Civil Depart- | ——— | —j————— 
ment i: .. | 5,88,284 | 18,397 | 5,56,681 Total .. | 6,65,105 23,214 | 6,88,349 
— —— ——| Total, Extensions and Improvements 
l i and Maintenance and Repairs .. | 7,11,822 23,244 | 7,325,066 
Total, Direct Revenue  .. | 18,758,361 52,918 | 14,31,279 | IV. EsTABLISHMENT Ss ..| 9,86,928 6,461 | 249,084 
V. Toons AND PLANT bi e 8,197 642 8, 739 
VI. REFUNDS OF REVENUE .. M 88 d 88. 
II. Innmecr Recerrs— UL GN —— 
Total Direct Charges .. | 956,630 30,247 | 9,86,877 
Share of land Share of collection charges in the 
revenue collected Civil Department e ET 30,208 943 31,151 
inthe Civil De- Indirect charges .. ec 34,342 1,187 35 479 
partment 22,105 462 22,567 rada ESPERE a ae ere 
Total, Direct and Indirect Charges .. | 10,21,180 52,327 | 10,53,507 
Total Public Works and Deduct—Old maintenance charges saved 
Civil Departments. to Government (a) , | 2,52,600 5,131 | 2,57,731 
Revenue .. «« | 14,00,466 53,880 | 14,53,846 nur 
Net Total ..| 7,908,508» | 27,196 | 7,95,776 
Balance, Net revenue .. 6,31,886 26, ,184 6,58,070 
Total, Receipts .. | 14 00,466 58,380 | 14,53,846 See G rand Total 14, 14,00, 466 L bd 380 14,53,848 53,848 
A A A A A Á  — ———————— 2 O KA A 
yg 
(a) Extensions and improvements - e T Tm T os 
Maintenance and repairs oe oe m We T: oe : S 
Establishment .. oe iid We n Ra S ep 
Tools and plant ec .. oe as .. .. ee n 
Total, Direct eharges +. 4,945 
Tndireot charges e. "E .. .> es es ss Ns 


Grand Votal .. 5,131 


Som — WÉI 


No. 4.—Interest Account for and to end of 1922-23, 














Amount, Amount. 

ES ES. 
1-22 e 6,31 ,886 

Total d of 1921-22 30,68,327 Net revenue ott to end of 192 31, 
Total de iis Se Liers year 1922-23 "53.981 Net revenue realized during 1922-23 is 26,184 
S . Balance, Net interest charges .. ee a 24,63 ,488 
Total .. | 31,21,558 Total .. 31,21,558 


Sa sc A A mM LLL EE 
58 
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ARRIGATIOM BRANCH, Pusto Works. DEPARTMENT; 


Mapras WATER-SUPPLY AND IRRIGATION SysteM—- Tank Project. 


No. 5.— Account of Indirect Charges for aud to end. of 1922-1923. 































































































Partaculars. | Previous. 1922-1923. | Total. 
t i PEN, RA 
| Bs. Rs. | Rs. 
"ÜaPITAL— 
Capitalization of abatement of land 
revenue oie de jad 2,08,120 Ne 2,08,120 
Leave and pension allowances ... . 91,458 l 31,458 
Audit and accounts ut T ee - $us 
Total ... 2,929,578 see 2,089,578 
REV ENUE— 
Capitalization of abatement of land ; 
revenue ee deg des hs 1,095 SM 1,095 
Leave and pension allowances ... bai 32,960 905 33,865 
Audit and accounts eg sis sate 287 232 519 
Total ... 34,342 1,137 35,479 
Grand Total ... 23,20 | 1187 275057 
No. 6.—Statement comparing Charges to date with Sanctioned Estimate. 
CHARGES AGAINST CLOSED Cv SAN 
Gasscnons: BRENT SANCTIONS. Tota] REMARKS, 
A A | charges 
Expendi- | Expen. | to date 
Particulars. ture diture Amount | Unspent against oo JA t 
against |against| mos.) Charges | of sanc- | balance old and No ang Fm 
construc- j open : to date. | tioned of ' Current duo Be 
Don canal estimate.| estimate. | sanctions. date. estimate 
estimate. |sanetion. 
E | | 
Direct Charges. Rs. Bs. Rs. Rs, Ra. Ra. Rs. Rs. 
"Works ... ... 112,97,799/ 51,658/13,49,457| 2,295| 4,400| 2,105 113,51,752 
Establishment ...} 2,12,547, 9,215] 221,762 500, 1,020 520 | 2,22,262 
Tools and plant ... 6,048. 142; 6,790 34 76 42 6,824 
Suspense account. T oT Bs se is wech 
Total ...,15,16,994/61,015/15,78,009, 2,829| 5,496| 2,667 |15,80,888 
Less—Receipts on 
Capital Account. 1,167 135 1,3021... "^ Lys 1,302 
Not Total... [15,15,827| 60,880|15,76,707| 2,829] 5,496| 2,667 |15,79,536/Mis. 106 
Indirect Charges. | 7 ] IS March 2,300 
‘Capitalized abate- Mis. 483 
ment of land 8 e 
revenue ... | 2,08,120) ... | 2,08,120| ... in ... | 2,08,120) 1921. | 2,100 
Leave and pension 
allowances... 30,098; 1,290} 31,388 VUL. vu —70 31,458 
Total ...| 2,898,218, 1,290| 2,39,508 TO ... —70 | 2,389,578 
Grand Total ... dab 62,170118,16,215| 2,899| 5,496; 2,597 15,19,114 4,400 
A RENE PO E AS A A 
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ADMINISTRATIVE: ACCOUNTS FOR THE YEAR 1922-98. 


MADRAS: PRESIDENCY., 


PELANDORAI Anicur Sysrem—Coanal Project. 


No. 2.— Capital Account for and to end of 1922-1923. 


DIRECT CHARGES. 


Heads of account. 























Previous. 
E. Works— | e" 
(1) Head Works— 
B. Land | u 
O. Works . 2,64,856 
K. Buildings 4,192 
O. Miscellaneous 2,102 
Total ...| 2,71,150 
(2) Main Canals and Branches— 
B. Land  .. ins m 12,255 
D. Regulators 9,038 
E. Falls and weirs 9,958 
F, (1) Other cross drainage 
works ... 18,849 
G. Bridges ... eae id 15,786 
H. Escapes ... ER aa 682. 
L. Earthwork 1,00,958 
N. Tanks and reservoirs 38,505 
Total - 2,06,931 
(8) Distributaries— 
B. Land s See ge 
O. Works ... - A 9,660 
L. Earthwork ' P 9,372 
N. Tanks and reservoirs 1,094 
Total 20,196 
(4) Drainage and Protective 
Works— 
B. Land  ... ide FPE 1,987 
C. Works ... iss sis 10,463 
L. Earthwork ds S 10,027 
O. Miscellaneous 3 
Total 22,430 
(5) Special tools and plant ges 
"Provision for unforeseen works ... 
l Total, Works 5,20,637 
11, ÉsrABLISHMENT get 1,17,867 
III. Toons AND PLANT 6,064 
Grand Total 6,44,068 
V. Less— RECEIPTS ON CAPITAL ig 
ACCOUNT vis is 
* Net Total 6,438,270 











1922-1923. 


cece ageet a MA —— —— Ó— 


D m d 


n— RM, LL LLL 


€— —— ——' meum. | ee P —ÁÁÓ——Üt 


ae. 


nen 


© 
p— i t PET? 

















Cost of 
























































oonsiruo- Expenditure 
pues as dd piper 
OlOge 
EE (loed ia estimate, 
1893). 

Rs. Rs. Rs. 
2,604,856 | 2,64,856 | 2,64,856 
4,192 4.192 4,192 
2,102 2,102 2,102 
2,71,150 | 2,71,150 | 2,71,150 
12,255 12,255 12,255 
9,938 9,938 9,938 
9,958 9,958 9,958 
13,849 18,849 18,849 
15,786 15,786 15,786 
682 682 682 
1,00,958 | 1,00,958 | 1,00;958 
38,505 38,505 38,505 
2,06,981 | 2,06,931 | 2,06,931 

— — Mt 

9,660 9,660 9,660 
9,372 9,372 9,372 
1,094 1,094 1,094 
20,126 | 20,126 20,126 
1,987 1,987 1,937 
10,463 10,463 10,463 
10,027 10,027 10,027 
3 3 3 
22,430 | 22,430 | 22,430 
5,20,637 | 5,20,687 | 5,20,637 
1,17,367 | 1,17,867 | 1,17,867 
6,064 6,064 6,064 
6,44,068 | 6,44,068 | 6,44,068 
798 798 798 
6,43,270 | 6,43,270 | 6,483,270 





* Chargeable to **48. Mincr Works and Navigation —Provinoial.** 


IRRIGATION BRANCH. 
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pasó 


PrLANDORAI Ánicur Systrem—Canal Project. 
No. 3.—Revenue Account for and to end of 1922-1923. 








Dep Works DEPARTMENT. 





t 






















































































TOTAL. | Torar. 
Receipts. ib d Charges. f 
Previous. |1922-1923.| Total. Previous. |1922-1923. | Total. 
T. Dmect Recrriprs— RS. RA, BS. I. EXTENSIONS AND 1IMPROVEMENTS— RS, RS, RS. 
(1) Head works .. e p 16,572 12 16,584 
5. Receipts from (2) Main canals and branches Se 43,546 901 44,447 
plantations ^ .. 5,082 419 6,394 (3) Distributaries hu 18,178 is 18,178 
| (4) Drainage and protective works .. oe . e 
6, Receipts from other ! (5) Special tools and plant .. e DE T Es 
canal produce .. 6,406 172 6,578 TPR cora ———— 
Total .. 78,296 913 79,209 
9. Kents of buildings. 731 116 847 SS — 
: IL MAINTENANCE AND REPAIRS— , 
10. Fines .. - 1 2. 1| (1) Head works .. S 2,94,692 2,020 |' 2,097,212 
. (2) Main canals and branches 3,056,949 6,888 | 3,12,787 
11. Miscellaneous  ,, 666 42 708] (3) Distributaries T is 38,056 .. 38,056 
Deduct—Refunds «S 5 1 6 (4) Drainage and proteotive works .. 123 vx 128 
— —————i|-——--——-] (5) Special tools and plant— E .. “. - 
"T Add —Unoclassifiable outlay eis .. .. eh 
Total, Revenue realized in ——————— | mM q--— 
Public Works Depart- Total .. | 6,388,820 9,858 | 6,48,178 
ment T T 13,781 741 14,522 _ Se ee —— 
"m ot Total, Extensions and Improvements 
Irrigation Revenue real- and Maintenance and Repairs .. | 7,17,116 10,271 | 7,27,387 -> 
ized in Civil Depart- 
ment T +» | 12,47,733 63,677 | 1 ,01,410 | IV. ESTABLISHMENT "n S0] 1,72,591 2,855 | 1,75,446 
V. Toons ann PLANT SR s 4,543 240 4,783 
AA E VI. RerunDs or REVENUE .. D 30 2 39 
; I Deduct—Kevenue of expenditure ,. 16 16 
Total, Direct receipta .. | 19,61,514 54,418 | 13,15,932 > — |—— 
! Total, Direct charges .. | 8,94,280 13,350 | 9,07,680 
Share of collection charges in th 
II. Inpirrcr Recerprs— Civil Department ER is 63,102 2,688 66,090 
Share of land revenue Indirect charges 28,416 503 28,918 
colleoted in the EMEN Eee. p 
Civil Department. 4,428 76; 4,499 | Total, Direct and Indirect charges — .. | 9,86,097 16,541 | 10,02,638 
| 1 
fe e ——|— el zl Deduct—(a) Old maintenance charges 
Total, Public Works and saved to Government 7,167 158 7,325 
Civil Departments, í — —|—————- 
Revenue Ss ** | 12,65,937 54,494 | 13,20,431 Not Total ,.! 9,78,930 16,383 | 9,95,313 
| 
— € Iae — Balance, Net revenue ., | 2,87,007 38,111 | 3,265,148 
Total, Receipts .. | 12,656,937 54,494 | 13,20,431 Grand Total ,, |12,66,937 54,494 | 13,20,431 
RB, 
(a) Extensions and improvements oe DÉI T T es 59 
Maintenance and repairs - T ge os .. 58 
Establishment te as .. se ve es A ae 2 
''ools and plant * 3 ae DÉI DÉI eo ae t oe 3 
Total, Direct charges ., 152 
Jadirect charges oe ae ee "ET ae e kb an 6 
Grand Total .. 158 
No. 4.—Interest Account for and to end of 1922-1923. 
Amount. Amount. 
R8. : RB. 
Total intorest charges to end of 1921-1922 "A 8,59,206 | Net revenue realized to end of 1921-1922 2,87, 007 
Total interest charges for the year 1922-1923 22,084 | Net revenue realized dnring 1922-1923 .. 38,111 
; Balance, net interest charges .. T Ze 8,506,872 
D 3 
Total .. 8,81,990 Total 8,81,990 








No. 5.— Account of Indirect Charges for and to end of 1922-1923. 
A a A EU LET 
Particulars. Previous. 1922-1923, | 





o | | 








CAPITAL— BS, KH. RS. 
Capitalization of abatement of land revenue ste T 27,907 g 27,907 
Leave and pension allowances - es ee . 20,840 < 20,840 
Audit and accounts T T es . y 

Total 48,747 We 48,747 

RRYENUE— —_—- mm ——— eo | ———— 
Capitalization of abatement of land revenue ed ‘i 1,043 1,043 
Leave and pension allowances . a T , 27,278 £00 27,673 
Audit and accounts ET is oe is is 99 108 202 

a Total .. 28,415 503 28,918 
Grand Total .. 71,162 508 17,665 


218. 
ADMINISTRATIVE ACCOUNTS FOR THE YEan 1992-23. MADRAS PRESIDENCE. 


PrLanporar ÁnicuT SvsrEM— Canal Project. 


No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 





CHARGES AGAINST CLOSED 





























Cv Y S. 
SANCTIONS. RRENT SANCTIONS Total 
Seen Expendi-| Expendi- | unn Ee 
articulars. ture ture Amount avai 
l L gainst Remarks. 
against against Total. Charges| ofsanc- s us old and 
construc- open . to date. | tioned alance of current 
tion canal estimate. | “mate. | sanctions. 
estimate. | sanotion. | 
Direct Oharges. RS. RS. RS. RB. 
Works .. | 3,82,845 | 1,88,202 | 5,290,637 ,20,637 
Establishment "| 225,999 | 43,368 | 1,17,367 1,17,367 
Tools and plant Ss 4,438 1,626 6,064 6,064 
Suspense account T e . T ee 
Total .. | 4,210,782 | 2,33,286 | 6,44,068 ws 6,44,068 
Less— Receipts on Capie 798 a? 798 798 
tal Account. 
Net Total ..| 4,09,984 | 2,33,286 | 6,43,270 " E . 6,583,270. 








—— | ei RE Ee | T Iit GERE REND 











— 


Indirect Charges. 


Capitalized abatement of 27,489 418 27,907 is T " 27,907 
land revenue. 




















Leave and ` pension 14,769 6,071 20,840 Di id Sé 20,840 
allowances. 

Total .. 42,258 6,480 18,747 Së ‘ - 48,747 

Grand Total .. | 4,62,242 | 2,39,775 | 6,92,017 F Së - 6,92,017 


gj‘ gg 


PANJAMPATTI RESERVOIR— Tank Project. 





No. 2.—Capital Account for and to end of 1922-1923. 
A _ MM 













































































| DIRECT CHARGES. Cost of Expendi- 
| construction ure 
Heads of account. » as now against 
| mated ‘ closed 
DO. nass sae, Zeng DINE ean Previous. 1922-1923. Total. estimated. atinata. 
1. Worxs— i BS. RS RS 
(1) Head md See 55 ES 
Preli ry Expenses  .. as sch Se 
B. urbe EN Se , 60,677 m 60,677 60,152 de 
C. Works .- S Gë pä 23.106 Di 23,706 1? ,362 : 
K. Buildings T € T 67 1l 18 5, 310 s 
L. Earthwork 1,46,924 1,46,924 1,65,664 
O. Miscellaneous (Unforeseen "worke).. 11,916 8 11,919 7,960 e 
P. Maintenance E ds SN 1,223 911 2,134 "486 B 
Total .. 2,45,449 925 2,46,374 2,52,954 Sé 
3) Distributaries— A — reme ———|. — ——— 
A Preliminary Expenses  .. T 5 eh e P Gr 880 E 
eo ee ee 3 ee 
o. T EM j E: » 1,460 id 1,466 s 
L. Earthwork Kg DÉI - 957 m 957 11, 005 $4 
O. Miscellaneous ee aa ae ee bcd "IT 
Total .. 5,850 En 5,859 11,885 ae 
5) Special tools and plant— — __—_ q —— ——— 
Se pea to for unforeseen works .. — 23,634 de 23,634 JT 22 
Total Works .. 2,27,174 925 2,28,099 2,654,839 Si 
Tt, ESTABLISHMENT +» T Es 42,624 540 |' 43,164 42,927 Ss 
WI. Toorn AND PLANT +. - i 56,258 21 56,279 28,824 RE 
Grand Total .. 3,926,056 1,486 3,27,542 3,365,090 T 
. Lese—RECEIPTS ON CAPITAL Account. 651 96 ` l 887 “o T | 
(a) Net Total .. 3,25,405 1,450 3,26,855 3,36,090 | N 
3,21,486 
Chargeab!e to 43. Provincial Irrigation .. 3,294,486 Ge Ss ii 
“Do. i 55-A. Irrigation 2. Unprodne- 919 1,450 2 "369 Ss 7 
inis Total .. 8,25,405 1,450 3,26,855 dE 


54 
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IRRIGATION BRANCH. Dos Works DEPARTMENT. 


PaxiaMPATTI Reservorr— Tank Project. 
No. 3.—Revenue Account for and to end of 1922-23, 





A ER 8€ —— MÀ M PX PX a AE A aA m a i a a a s e P j 























Toran. Tota. 
Receipts. Charges. 
Previous 1922-23. Total. Previous. | 1922-93. | Total. 
1. Deer Recrrets— R8. R8, ES. BA, RE, RB. 
5. Receipts from plan- I. EXTENSIONS AND IMPROVEMENTS— 
tations oe oe ee ee 
6. Receipts from other (1) Head works .. T" e We Ud T T 
canal produce .. T .. T 
11. Miscellaneous  .. T ys T (2) Main canals and branches T s T ee 
(3) Distributaries on er es ee Sé 
Tota], Revenue realized in 
Public Works Depart- (4) Drainage and protective works .. e e e 
ment os ee ae oe 
Irrigation revenue | realized (5) Special tools and plant ate ve DÉI ve 
in Civil Department .. 2,600 2,333 4,933 —— JU mn 
ee ees | nan —MÁáÀ HÀ) E Total b oe es Tw 
Total, Direct Receipts .. 2,600 2,333 4,933 | TT. MAINTENANCE AND REPAIRS— 
Il. Inpinzcr RECAIPrS— (1) Head works .. T “> ša . d 
Share of land revenue 
collected in the Civil (2) Main canals and branches - si SE ee 
Department . gé e 381 381 
e —_ A A | (8) Distributaries es as i js ee 
Total, Public Works and (4) Drainage and protective works .. T T ee 
Civil Department, 
Revenue ee 2$ 2,600 2,714 5,314 (5) Special tools and plant T T T oe 
Add——Unclassifiable outlay ge gi si .. 
Total no oe ar lice 
Total, Extensions and Improvements l 
and Maintenance and Repairs T Ss os .. 
IV. ESTABLISHMENT - T p e ve 
V. (Toons axp PLANT T T is T oe 
VI. Raruxps or REVENUE ,, zs i4 "T T e 
Total, Direct Charges ., A vk T 
Share of collection charges in the Civil 
Department is i ac 130 116 | 246 
Indirect charges ., us f oe T eo 
Total, Direct and Indirect Charges .. n 180 ^6 246 
Balance, net revenue ,, 2,470 2,598 5,068 
Total,Reeeipts ..| 2,000 | 9,714 | Alé Grand Total ..] 2,000 | 2,714) 5,314 


EUIS e ENDE NEN NEN QUA 


PawJAMPATTI HxsERvorR— Tank Project. 


No. 4.— Interest Account for and to end of 1922.93, 

















| Amount, | Amount, 
RB. Ra. 
Total interest charges to end of 1971-1922 T 76,669 | Net revenue realized to end of 1921-1922 e 2,470 
Total interest charges|for the year 1922-1923 .. 12,473 | Net revenue realized during 1922-1923 ex 2,998 
e Balance, net interest sharges .. " A 88,074 
d —— —— — A —À — MÓÀ— 
-————á————— —— W——— EE O RR RR IN II II E 


ADMINISTRATIVE ACCOUNTS FOR TUE YEAR 1922-23 
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MADRAS PRESIDENCY., 


No. 5.—Acoounts of Indirect, Charges for and to end of 1922-1923. 
a 


Particulars, Previous, | 1922-1923. | Total 
€— ——— — S A PC, CO 
TE ; e | 
Capitalization of abatement of land revenu R8. 
Leave and pension allowances Si ' : : a de xis ES A E .. 5,396 
Audit and accounts ae i B "` i MT a eri 
Total .. 11,369 85 11,464 
Grand Total .. 11,369 85 11,46¢ 
Y OMM M M aaa II MÀ 


No. 6.— Statement comparing Charges to date with Sanctioned Estimates. 


i a MÀ 


CHARGES AGAINST CLOSED 
SANCTIONS, 





Expendi- |Expendi- 


Particulars. ture ture 
against | against} motal 
construc- | open. ` 
tion canal 
estimate. |sanction. 
Direct Ohargea. 
Establishment , 
Tools and plant ` : , á 
Suspense account Ge ex e 


Total .. 


-Leu—Reoeipts on SED 
Account , dd d 


Net total 


Indirect Charges. 


` Capitalized abatement of 
land revenue ., 
ave and pension allow- 
ances — .. 


Works . oe oe en oe 


Total .. 
Grand Total .. 


























CURRENT SANCTIONS, REMARKS. 
Total 
charges to 
date against 
Amount of| Unspent | old and Amount 
ae ganctioned | balance of | current 8.0. dud and of 
to date. | ostimate, | estimate. | sanctions. a estimate. 
ES. RS. RS. | Direct Charges. n8. 
2,28,099 | 2,6£,839 | 36,740 | 2,28,099 az 228 I., 11th Junel 2,604,839 
43164] 42,927 | — 27 | 48, 164 | 1917, 
56,279 28,324 | — 27,955 56,279 s 
~ 3,97,542 | 3,86,090 8,548 | 3,27,542 
687 SS — 687 687 | 
3.26,855 | 3,36,090 9,235 | 32,26,855 
: Indirect Oharges. 
5,396 62,000 57,104 5,396 | 228 p llth June} 68,510 
1917. 
6,043 6,010 08 6,043 
15 | , — 16 15 
11,454 68,510 | 57,056 11,454 
3,38,309 | 4,04,000 | 66,291 | 3,388,309 


ae * ii od 
4 
` 
EE E A S Lm AS a 
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IRRIGATION BRANCH. PuBLic Works DEPARTMENT’. 


GANJAM-GOPALPUR Canat-—Canal Project. 
No. 2.—Capital Account for and to end of 1922-1923. 














Direcr CHARGES. Cost of 
construction o t 
Heads of account. | as now esti- duo Sg 
Previous. | 1922-1923. Total. —mated(elosed| mate 
in 1893). ` 
| . 
Rg. RB. RB. RB, 
I. Wozxs-— 
9, Main Canais and Branches— l 

A. Preliminary ia aaa e T 623 T 623 623 623 
B. Land «3 á ec wie 632 zs 632 632 632 
L. Earthwork .. Sl i s 94,093 D 94,093 94,093 94,003 
O. Miscellaneous oe as ae 7,327 ae 7,327 7,327 7,327 





ieee 


Total .. | 1,02,675 2s 1,02,675 1,02,675 1,02,675 











5. Special tools and plant— 


























Total, Works .. 1,02,675 eg 1,02,676 1,02,675 1,02,676 

II, EsrABLISHMENT .. T .o = 87,199 e 37,799 37,799 37,799 
III Toore anD PLANT ie 25 M 2,133 m 2,138 2,783 2.188 
Grand Total .. | 1,438,207 E 1,43,207 1,438,207 1,43,201 

Y . Less —RECEIPTS ON CAPITAL Account e 107 "T 107 107 107 
(a) Net Total .. 1,43,100 SC 1,43,100 1,43,100 1,413,100 





(a) Chargeable to * 43, Minor Works and Navigation—-Provincial.’ 


No. 3.—Revenue Account for and to end of 1922-1923. 


















































Depart, Torar, 
Receipts. | Charges. me 
Previous.:1922-1928.| Total. Previous. |1922-1923.| Total. 
BS. RB. ES. lI. EXTENSIONS AND ÍMPROVEMENTS— | RA. EB. Re, 
Dirgecr lRECEIPT8— (1) Head works .. s d zs ER 
5. Receipts from (2) Main canals and branches s 555 à 555 
piantations .. 2,771 | 1,251 4,022 (3) Distributaries d T" Bez 
(4) Drainage and protective ‘works i $i T ee 
6. Receipts from | (5) Epecial tools and plant— ———— | | tr 
other canal pro- | i Total .. 555 we 555 
duce .. "S 286 as 285 (11. MAINTENANCE AND Repams— — — | 
11. Miscellaneous  .. 247 | 25 272 (1) Head works i 8 ES SÉ 
| (25 Main canals and branches "T 4,671 279 4,950 
. ————— € —— — 99 — (3) Distributaries . ae] a See s 
Total, Revenue realizod (4) Drainage and protective ‘works — E M ! 
inthe Publio Works (5) Special tools and plant— - SN T. 
Department e 3,303 | 1,276 4,579 | Add—Unelassifiable outlay .. KA a—————— a maia 
| gemeng Total .. 4,671 279 4,950 
Total, Public Works and i A A IRE I NR 
Civil ee | Total, Extensions and Improvements 
Revenue .. i 3,303 1,276 4,579 and Maintenance and Repair .. 5,226 279 5,506 
IV. ESTABLISHMENT ex ES 1,846 194 1,540 
V. Toons AND PLANT "^ T 27 8 86 
VI. REFUNDS op REVENUE .. Se 5s de - 
Total, Direct Charges .. 0,599 481 7,080 
Share of collection Mu in the Civil 
Department T . D es = Ge 
Indirect Charges ` .. T "E 492 30 522 
| Total, Direct and Indirect Charges .. 7,091 "m We 
— M — rr rr E Balance, net revenue Sg 177 3,788 765 |— 3,023 
Totai, Receipts .. 3,308 1,276 | 4,579 Grand Total ., 3,308 1 276 4,579 
No. 4.— Interest Aceount for and to end of 1922-1923. 
' Amount. Amount, 
RB. ; ES. 
Total interest charges to end of 1921-1922 Sg 1,80,488 | Net revenue realized to end of 1921-1922 e -- 8,788 
Total interest charges for the year 1922-1978 .. 4,768 | Net revenue realized during 1922-1923.. s 765 
Balance, net interest charges ,, ee SE 1,88,269- 
Total .. 1,85,246 Total ,. 1,856,246 
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ADMINISTRATIVE, ACCOUNTS. FOR THE YEAR 1922-1923. : MADRAS PRESIDENCY. 


GANJAM-GOPALPUR CanaL—Canal Project. 


No. 5.— Account of Indirect Charges for and to end of 1922-1923, 





t 


Partien) ars. Previous. 1922-1923. Total. 



































Rs. Rs. Rs. 
ÜCAPITAL— 
Capitalization of abatement of Land Revenue. 7,100 pu 7,100 
Leave and Pension Allowances 25s dae 5,293 | ie 5,293 
Audit and accounts vd ssi S i i : is 
Total ... 12,398 E 12,393 
REVENUE— | | —————— 
Capitalization of abatement of Land Revenue. 308 aed 303 
Leave and Pension Allowances uae T 186 27 213 
Audit and accounts T eh ës a 9 3 6 
Total ... 492 30 522 
Grand Total ... 12,885 90 12,915 


Uc A A RECO CM E DN CL D DEL CD M CM CD D 


No. 6.— Statement comparing Charges to date: with Sanctioned Estimates. 


C SED 
i. E : ` charges to 
Expendi- |Expendi- 
Particulars Ko : dure i Amount] Unspent E Remarks. 
Jars. against | against Total. Charges} of sanc- balance URGE 
m Geet nem Ruin boats: sanctions. 
estimate. | sanction. | 
o — - 2 - i condi "n 
Direct Charges. Bs. Bs. 
Works ee .».$4 1, 02, 675 .. od 
Establishment ve | 97,799 | os e Ee 
Tools and plant ..| 2,739 |... d 788. 
Total ...]1,49,207 T x 1,493,207 
Less—Receipts on T 
Capital Account. 107 sat ae "S 
Net Total ...|1,43,100 1,43,100 
Indirect Charges. 
Capitalized abate- 
ment of land rev- 7.100 
enue 1 E 7,100 geb 
leave and pension : 5,998 
allowances 5,299 5 
Total ...; 12,893 Wi Gë exe = 12, 
P 1,55,493 





Grand Total ...j1,55 493 |o 


55 


IRRIGATION BRAN C. 
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PUBLIC Works DEPARTMENT. 


BucxineHam Canat—Canal Project. 


No, 2.— Capital Account for and to end of 1922-1923. 





DIRECT CHARGES. 




























































































Cost of 
construc- 
tion as now Expendi- 
estimated ture 
Heads of account. (constr uc- against 
Previous. | 1922-1923. Total. tion esti- closed 
mate closed estimate 
in March 
1897). 
ÀJ. Worxs— Hs. Rs. Rs. | Rs. Es, 
(2) Hain Canals and Branches— 
' A. Preliminary expenses 10,642 10,642 10,642 10,642 
B. Land Gen Gë 3,81,557 3,81,557 | 5,81,024 | 3,80,244 
D. Regulators ... 1,230 1,230 1,230 1,230 
E. Falls and weirs 3,182 3,182 3,182 3,182 
F. River and hill torrent works. 11,020 11,020 11,020 11,020 
F. (1) Other cross drainage 
works 87,717 87,717 87,717 87,717 
G. Bridges 2,48,996 2,448,996 | 248996 | 2,48,996 
H. Escapes —... - 22,022 22,022 28,622 28,622 
I. Navigation works .. 12,74,994 12,74,994 | 12,74,994 | 12,74,994 
K. Buildings 54,660 54,660 56,051 54,661 
L. Harthwork ... 41,077,911 41,77,811 | 41,73,152 | 41,40,122 
O, Miscellaneous 22,082 s 22,982 22,982 22,982 
Total 62,96,313 62,96,313 | 63,00,212 | 62,64,412 
(5) Special tools and plant a 
Provision for unforeseen works s 
Total outlay on current sanctions 62,96,513 Y 62,96,313 | 63,00,212 | 62,64,412 
'Old outlay 5,04,091 "n 5,04,091 | 5,04,091 | 5,04,091 
Total, Works 68,00,404 68,00,404 | 68,04,308 | 67,68,508 
Il. EsrABLISHMENT 16,09,078 16,09,073 | 16,11,427 | 16,083,667 
LD. Toors ano PLANT 1,80,959 M 1,80,959 | 1,81,817 | 1,80,807 
Cirand Total 85,90,436 85,90,438 | 85,97,047 |-85,52,977 
Y. Less—Recerrrs on  Carrral 
ACCOUNT M 24,365 s 24,365 24,865 24,365 
(a) Net Total ...| 85,66,071 " 80,66,071 | 85,72,682 | 85,28,612 
(a) Chargeable to 35. Protective 
Major Works Sa T: 6,66,112 6,66,112 Es 
Chargeable to 48. Minor Works 
and Navigation— Provincial... | 78,97,097 18,97,097 "m ids 
Chargeable to 55-B. N avigation, 
eto.—2. Unproductive sa 2,862 2,862 TA 
Total 85,66,071 | iis 85,66,071 ane "S 





———————————————— ___—Q__ M LL 
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ÁDMINISTRATIVE Accounts FOR THE Yzan 1922-1923. MADRAS PRESIDENUY 


BuckisGuHam CANAL—Canal Project. 


No. 3.—Revenue Account for and to end of 1922-1923, 
O aaa M MM M MM — M ————— Us 




























































































Toran. Marai: 
Receipts. ONES S ea Ch a 
Previ arges. 
revious. 1922-1923.) Total, Previous, (1922-1923,| Total. 
— R á 3 
1, Decr Recerers— A ; 2 
a RS. ES. 1. —EXTENSIONS AND ÍMPROVEMENTS— RB. n8, RB. 
8. Bale of water ES 450 50 500 (1) Head works .. gé T is vs sta 
5. Receipts from planta- : 
op Ge P a ee £u (iss (2) Main canals and branches e] 1,11,936 6,698 | 1,18,034 
, 
6. Receipts from other (3) Distributaries ... =e "2 352 zi 362 
pod S 
canal produce ` ,. 73,167 221 71,388 | (4) Drainage and protective works .. 4 ii ys 
8. Navigation receipts, . 33,76,576 72,208 34,48,779 (5) Special tools and plant mm .. .. .. 
; f buildi m ETE SE ra 
9. Rents of buildings 7,601 4t | 7,645 Total ..| 1,11,688 | 6,698 | 1,18,386 
10. Fines = 1,369 23 1,389 | II — MAINTENANCE AND REPAIRS— 
11, Miscellaneous dëi 20,377 169 21,146 
Deduct—Retunds .. 139 16 np. ui ME WOEES «gs Br ge AS á i 
e Ed gin (2) Main canals aud branches „e | 438,00,147 | 1,85,493 | 44,85,640. 
obtainable | 14,11,168 vs 14,11,168 (3) Distributaries .. D "T EM ss T 
| (4) Drainage and protective works .. e ee T 
Meier Au E ede (5) Specia) tools and plant a 3,125 8,125 
Department DÉI 48,97,855 73,8] 4 49,71,669 Add —Unoclassifiable outlay eg DE 2, 88 pa 2 98,470 
TOR TEM UNES Total ,. | 45,91 p 1,85 490 47,707,286 
Total, Direot receipts .. | 48,97,855 73,814 | 49,71,669 
Total, Extensions and Improvements 
Total. Publio Works) ^^^ | | ^ and Maintenance and Repairs .. | 47,08,430 | 1,92,191 | 46,95,621 
and Civil Depart- : : 13,37,715 |- 63,012 | 14,00,72 
mente, Revenus .. | 48,97,855 | 73,814 | 49871,6609 | ^ PSTABLISHEMENT S = q Ge? 
V. Toons AND Pharr >. ..] 180,128 3,900 | 1,284,028 
VI. Rerunps or REVENUE yo cK 22,074 22 a 
Deduct Recoveries of Expenditure .. ve 
Total, Direct Charges .. | 61,93,347 | 2,59,099 | 64,52,446 
Share of collection charges in the Civil 
Department Di - T is 
Indirect charges. i .. | 1,88,992 10,744 | 1,99,736 
Total, Direct and Indirect Charges .. | 63,82,339 | 2,69,843 | 66,62,182 
ÓN q _, |—14,84,484|—1,96,.29 |--16,80,518 
Total, Receipts 48 97,855 73,814 | 49,71,669 Grand Total +. EE 73,814 T 49,721,689 
No. 4.—Interest Account for and to end of 1922-1923. 
EE 
Amount. Amount, 
0.9 Not lizod to end of 1921-1922 14,084,484 
Total interest charges to end of 1921-1922  .. | 1,33,50,922 eb revenue realized to — 14,84, 
Total interest charges for the year 1922-1923 .. | 285,872 | Net revenue realized during 1922-1928 pis 
Balance, net revenue zs e d d Balance, net interest charges ,. K m pu 


ns t E AD 


Total ..| 1,36,36,794 


A nn mn Y 


Total Gei 1,36,86,794 


Kee 


96 
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IRRIGATION BRANCH. PuBLnic Works DEPARTMENT, 
BuckrNGHAM CaNAL—Canal Project. 


No. 5.—Account of Indirect Charges for and to end of 1922-1923, 
































Partioulars, - Previous. 1922-1923 Total. 
l 
ÜAPITAL— | Hs. Rs. Es. 
Capitalization of abatement of land / 
revenue ... d Ds 2,62,365 D 2,62.365 
Leave and pension allowanees  ... ias 2,206,566 jo 2,26,866 
Audit and accounts ES i ios 24 E 41 
Total ... 4,89,255 . | 489255 
KEVENUE— 
Capitalization of abatement of land 
revenue ... T vias 363 E 363 
Leave and pension allowances ae 1,86,665 8,822 1,95 ,487 
Audit and accounts exe | 1,964 1,922 3,886 
Total ...! 1,88,992 10,744 1,09,736 
orici Hem ei cones Hu PONE 
Grand Total | 6,78,241 10,744 6,983,991 





No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 





CHARGES AGAINST CLOSED 

















Garaira. CURRENT SANCTIONS. Bis REMARKS, 
. harges to 
Expendi- |Expendi- ii] 
Particulars. ture ture Amount | Unspent ey G.O Amount 
against | against Total. Charges of sanc- balance current No. vnd of 
construc- | open to date. tioned of esti- BiHcHUna d at y iuste 
tion canal estimate. mate. ` ' es T 
estimate. |sanction. 
of Po PET TENES E A M9 
| gu | 
Direct Charges. Rs. Rs. Rs. | Rs. Rs. Rs. Rs. Es. 
| 
i | 
Works  ... . 166,72,338| 96,165:67,68,503| 31,901 95,800 3,899 168,00,404| 74 IL, 


Establishment... (18,85,806) 17 ,861116,03,667| 5.406 | 7.760 2,354 116,00,073/21st Feb. 
‘Tools and plant .. T 1,80,720 eT 1,80,807 152 510 399 | 1,80,959| 1917. 
Suspense account, E A | : Ke Mis, 84 L, 
 — | —_z—————— IM | ee} 98th Mar. 

Total .../84,98,864| 1.14,19385 52.9771 37,459 | 44,070 6,611 185,90,486) 1919. 1,380 
Less—Receipts on Mis. 518 L|. 2,230 

Capital Account.) 4,502! 19,863; 24,365|  ... ius T 24,965, 15th F'eb. 
————— 1917, 
Net Total . | 184,3: 34,362 862} 94,250185,28,612 o 459 44,070 6,611 \85,66,071)/Mis. 378 I.,| 30,800 
————— — ——|[—— ——|i——-——-| 22nd Dec. 


| 1619. 
| 
| 
| 


TER "ges 














a me ane 


i 


es ee) 


indirect Da 


Capitalized abate- Mis. 306 L., 
ment of land 15th Oet. 





revenue 262,365 ... | 2,62,365 wees I 
Leave and pension 


2,62,865) 1920. 
allowances... a e 2,26, E 758 








758 | 296,806 Mis. 318 L, 1,890 








Audit and D S x 24| 90th Aug. 
aocounts, | | 1921. 
Total ...| 4,855,973, 2,524| 4,088,497 — 758 | ... | — 758 | 4,89,255| Total ...135,00 





————M A ven a AA c a A 


Grand Total .../89.20.335| 96,774190,17,109] 38,217 i 44,070 9,853 (900,55,326 
| | 
mc E C LC M CMM ME er a D MMC D C EE EE E RE E A 
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ADMINISTRATIVE ÁCCOUNTS FOR THE Year 1922-1928. MADRAS PRESIVENCY, 


Veparanniyam Canat—Ounal Project. 


No. 2,—Capital Account for and to end of 1922-1923. 
ee, 


Dizzct CHanars. Cost of eon- | Expenditure 
Heads of account. struction as now | against 


estimated closed 
1922-1923, Total. closed in 1893. estimate. 


(RN as 


Previous. 

















í. WonKs— RB. RS, ES. R8. 
(2) Main Canals and Branches— 
Unolassifiable outlay Se vs 1,07,885 T 1,07,885 1,07,886 1,07,885 
Total .. | 1,07,885 1,07,886 . 1,07,885 1,07,885 
Total, Works .. |  1,07,885 T 1,07,885 1,07,885 1,07,885 
IT. ESTABLISHMENT B E $5 24,814 T 24,814 24,814 24,814 
(a) Grand Total .. | 1,32,699 i 1,327,699 1,32,699 1,382,699 


"ee 
(a) Chargeable to ‘ 48. Minor Works and Navigation—Provincial.’ 


No. 3.-—Revenue Accounts for and to end of 1929-1993. 



























-—————————————————————MM———————————— — M  — — —. 
| Tora. Tora. 
Receipts, | Charges. 
| Previous. |1922-1923, | Total. Previous, /1922-J923,| Total. 
X. Drexcr Recerers— R8. RS, RS. |l. ExTENSIONS AND ÍIMPROVEMENT&— ES. RS, BB. 
, i (1) Head works .. T ba Ra SS 
5. Receipts from plant- (2) Main canals and branches s 3,516 . 3,616 
ations .. ; 123 8 131 (3) Distributaries . T 954 364 
(4) Drainage and protective works . 638 " 638 
6. Receipts from other (5) Special tools and plant "m -- 114 — 114 
canal produce  .. 677 I 677 — ———— I———— 
Total .. 4,040 364 4,404 
8. Navigation receipte. 85,003 539 35,642 | IY. MAINTENANCE AND Rerarrs— Red | —_ 
| (1) Head works a “o et Wi 
O. Fines Ae "V id 145 T 145 (2) Main eanalsand branches | 1,84,881 7,608 { 1,92,499 
(3) Distributaries . be ct ae - M 
i q 14 d 4) Drainage and protec lve or B e 8,59] 3.501 
poene : 65) Sp rr eh and plant es 58 "e 
—————— E Vda E E outlay zu 24 q 


ete oe | teg 


Total ..| 1,88,525| 7,608 





Total, Revenue realized 


j li orks De- | 
oda X m 85,962 547 36,509 į Total, Extensions and Improvements 


HU «€ A 





























and Maintenance and Repairs  .. | 1,92,566 7,972 | 2,00,537 

ui EN IV. ESrABLISRMENT a ..| 50,607) 9,216 | 52,893 

A A A Eg a 
ep an GS Total, Direct Charges .. GOEN 10,374 Ee? 

"Sa Department, | Share of collection SEMEN US in the Civil 

Bee e nanc: cud ars x. c 20 BL. GA ow 
Total, Direct and Indirect Charges .. - 2,68,580 ^ 10,84. 2,609,914. 

== —— Balance, net reyenue  .. e» [— 2,22,618| — 10,217 —2,22,885 

Total, Reseipts .. 85,962 547 36,509 Grand Total ., —— 85,962 Tl 547 —— 36,609 








No. 4.—Interest Account for and to end of 1922-1923. 














Amount, Amount. 
EE MEM MER 
BS. i à TT BS, 
f 1921-1922 - 2,178,161 Net revenue realized to end of If -1922 ed — 2,22,618 
Total iere Ges for tho oa 1922-1923 .. "4,412 — | Net revenue realised during 1922-1923 sos 10217 
Balance. net revenue, Balance, net interest charges M d 5,15,408 
3 ee ae ae Te 
Total .. 2,82,573 Total ,, 2,82,5783 


Pi ER E [ETE MU EPIRI A UU mE ENO. 
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IRRIGATION BRANCH. Poio Works DEPARTMENT. 


VxpnARANNIYAM CANAL— Canal Project. 


No. 5.—Account of Indirect Charges for and to end of 1922-1928. 


ee «00 




















Particulars. | Previous. 1922-1923, Total. 
CAPITAL— Rs. Rs. Rs. 
Capitalization of abatement of land 
revenue se ds iss Gë 259 ie 259 
Leave and pension allowances ... E 9,474 ge 9,474 
Audit and accounts E ge e Ge ... ee 
Total ... 3,738 " 3,738 
REVENUE-— ENT MICE O PO nO 
Capitalization of abatement of land 
revenue e oe "€ VN 655 Wé 655 
Leave and pension allowances ... P 7,066 310 7,976 
Audit and accounts aa "T SR 86 80 166 
Total ... 7,807 390 8,197 
Grand Tota! .., 11,540 390 11,930 


No. 6.—Statement comparing Charges to date with Sanctioned Estimates. 





CHARGES AGAINST CLOSED 


SANCIONES: CURRENT SANCTIONS. REMARKS, 
A A A Cx MM Lote) 
Expendi- |Expendi- charges to 
Particulars. ture ture Amount|Unspent ¡date against 8 
against against Total Charges; of sane-| balance old and G.O. Amount 
construc- | open " 1 to date. | tioned of current | No. and of 
tion canal estimate.lestimate.| Sanctions. | date. | estimate. 


estimate. ganction. 











Direct Charges. Hs. Rs. Rs. Rs, 
Works .. .. (1,07,885 | ... 1|1,07,885 | .. ës ... 11,07,885 
Establishment ...| 24,814 | ... | 24814 | . N 24,814 
Tools and plant ... si T — E i 
Suspense account. me bas — 

Total ...|32,099 | ... 1132699 | .. | |. 1,32,699 
Less—Receipts on 

Capital Account. 

Net Total ...(11,32,000 | ... {132,699 1,32,699 
: dk 70 9 

Indirect Oharges. No nx AS 
Capitalized abate- 

ment of land 

revenue EY id 259 259 | ... 259 
Leave and pension 8 

allowances — ...| 9,474 | ... 3,474 | ... T 3.474 

Total ..| 3,474 | 259 | 87881 .. | .. | .. | 3738 
Grand Total ... (1,36,173 | 259 1,36432 | .. | .. | kass 
r | > 270 
dc cH DL ME CCCII QM MI CC Ee M [cr EM Ud APA IA RR 
MADRAS, HM 
12th November 1923. M. FUBRAHMANTAN, 


Deputy Accountant-General, 
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: : Vandyke.. Survey Otíice,Ma 
Reg. No, 898 NOTE:—Reproduced from original received from 1921. 


Copies 250 the Chief Engiueer for Irrigation Madras. 


